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Mr, John A. Hanlon has resigned as City Engineer of 
Coshocton, O. 

Col, H. A. Yorke, Chief Inspecting Officer of Railways, 
ig seit (0 have been commissioned by the London Board 
of Trade to report on the working of American railway 
lines 


Mr. ©. M. Bisbee, formerly Chief Engineer of the Ten- 
pessee Central Ry., has been appointed General Manager 
of the Los Angeles Land & Water Co., of Los An- 
geles, Cal. 

Mr. Philip T. Lonergan has been appointed Superin- 
tendent of Motive Power of the Rutland Ry., with head- 
quarters at Rutland, Vt., succeeding Mr. George W. Ken- 
ney, resigned, 

Mr. A. C. Duston, Treasurer of the Fort Smith & West- 
ern R. R., has been elected President of that company to 
fill the vacancy caused by the death of Mr. George Hay- 
den, of Ypsilanti, Mich. 

Messrs. Jay P. Barnes, of Pittsfield, Mass., and A. B. 
Farnham, of Lynn, have associated their interests in civil 
engineering, and will carry on practice under the firm 
name of Barnes & Farnham. 

Mr. Grant B. Caylor, Civil Engineer in the employ of 
the Anglo-American Construction & Development Co., now 
building a line of railway from Hankow to Canton, China, 
has recently arrived in Minneapolis, Minn. 


Mr, J. M. Robb, formerly Master Mechanic of the Vir- 
ginia & Southwestern at Bristol, Tenn., has been ap- 
pointed Superintendent of Motive Power of the Canadian 
Northern Ry., with office at Winnipeg, Man, 

Mr. John MacKenzie, Superintendent of Motive Power 
of the New York, Chicago & St. Louis Ry. since 1883, has 
resigned, and Mr. J. L. Gilmore, formerly with the Lake 
Shore & Michigan Southern R. R., has been appointed his 
successor. 


Mr. W. S. Kinnear has been appointed Chief Engineer 
of the Michigan Central R. R., to succeed the late Mr. A. 
Torrey. Mr. Kinnear was Principal Assistant Engineer 
until about a year ago, when he enie.ed the operating 
department as a Division Superintendent, 

Mr. H, J. Pfeifer, Assoc. M. Am. Soc. C. E., late Engi- 
neer of Maintenance of Way of the Terminal R. R. Asso- 
ciation of St. Louis, has opened an office in the Common- 
wealth Trust Building, at Broadway and Olive St., St. 
Louis, Mo., for practice in civil engineering. 

Mr. Robert S. Summer has been appointed Chief Engi- 
neer of the El Paso & Rock Island Route, succeeding 
Mr. H. A, Summer, resigned to become Chief Engineer of 
the Denver, Northwestern & Pacific Ry., a newly pro- 
jected line. Mr. R. S. Summer will have his headquarters 
at Alamogordo, N. Mex. 

The Chicago & Southeastern Ry. Co., of Muncie, Ind., 
has elected the following officers: Mr. John T. Dye, Presi- 
dent; Mr. C. EB. Schaff, Vice-President and General Man- 
ager; Mr. F. D, Comstock, Treasurer, and Mr. Charles R. 
Myers, Secretary. Mr. W. 8. Moore is appointed Super- 
iutendent in Charge of Transportation, Maintenance of 
Equipment and Maintenance of Way, with headquarters 
at Anderson, O, A 


OBITUARY. 


Mr, Samuel Tyree, former Civil Engineer, died in Provi- 
dence, R. L, on Aug. 25. 
Mr. C. P. Olson, Superintendent of Bridges of the Bur- 


lington & Missouri River R. R., was drowned at Bur- 
lington, Ia, on Aug. 25. 


Mr. Charles E. Paine, Civil Engineer, died suddenly at 
bis home in Providence, R. I., on Aug. 22. Mr. Paine was 
the frst City Engineer of Providence, and held that .posi- 
tion for 10 years. He was about 65 years of age. 

mtr. Henry Belden, Jr., died at his home in Brooklyn, 
N. ¥., on Aug. 80. Mr. Belden was 53 years old, and was 
intrested in railway building and in the contracting 
. ness. He was one of the promoters of the Jersey 
©.» Water Supply Co., which is to supply Jersey City 
water, 

'*. Levi Sprague, formerly President of the Erie Tele- 
‘ne & Telegraph Co., died at his hame in Lowell, Mass., 
\ug. 28, aged 92 years. Mr. Sprague built a number of 

mills in Lowell and in Lawrence, and was the prin- 

‘ organizer of the Pemberton Bank, of Lawrence, and 

‘S years was its President. 

_ Henry M. Tostevin, contractor, committed suicide 
oh. ew York city on Sept. 2 by shooting himself. The 
n for*taking his life is believed to have been from 


grief over the recent death of one brother and the suicide 
of another. Mr. Tostevin was 50 years of age, and was in- 
terested in the W. P. Tostevin Construction Co., New 
York, which was organized by his father. 


ENGINEERING SOCIETIES. 


COMING MEETINGS. 
ROADMASTERS’ & MAINTENANCE-OF-WAY ASSO- 
CIATION 


Sept. 9, 10, 11. Annual meeting at Milwaukee, Wis. 
Secy., C. McEnery, Cedar Rapids, la. 
CANADIAN MINING INSTITUTE. 
Sept. 10. Annual meeting at Nelson, B. C. Secy., Prof. 
B. T. A. Bell, Ottawa. 
NEW ENGLAND WAtER-WORKS ASSOCIATION. 
Sept. 10, 11, 12. Annual meeting at Boston, Mass. 
Secy., Willard Kent, Narragansett Pier, R. 1. 
AMERICAN ELECTROCHEMICAL SOCIETY. 
Sept. 15-17. Annual meeting at Niagara Falls, N. Y. 
Secy., C. J. Reed, Philadelphia. 
CENTRAL STATES WATER-WORKS ASSOCIATION. 
Sept. 23-25. Annual meeting at Indianapolis, Ind. Secy., 
A. Veach, Newark, O. 
AMERICAN SOCIETY OF MUNICIPAL IMPROVE- 
MENTS 


Oct. 7-10. Annual meeting at Rochester, N. Y. Secy., 
G, W. Tillson, Brooklyn. 
INTERNATIONAL ASSOCIATION OF MUNICIPAL 
ELECTRICIANS. 
Oct. 7, 8, 9. Annual meeting at Richmond, Va. Secy., 
F. P. Foster, Corning, N. Y. 
AMERICAN STREET RAILWAY ASSOCIATION. 
Oct. 8, 9, 10. Annual convention at Detroit, Mich. 
Secy., T. C. Penington, Chicago. 
AMERICAN INSTiITULE OF MINING ENGINEERS. 
Oct. 14. Fall meeting at New Haven, Conn. Secy., R. 
W. Raymond, New York city. 
ASSOCIATION OF RAILWAY SUPERINTENDENTS OF 
BRIDGES AND BUILDINGS. 
Oct. 21. Annual convention at Minneapolis, Minn. 
Secy., S. F. Patterson, Concord, N. H. 


EASTERN MAINTENANCE-OF-WAY ASSOCIATION.— 
The usual general meeting or convention of this organ- 
ization will be omitted this year. To transact the business 
usually disposed of at this meeting, a single business ses- 
sion, at which probably few but local (Boston) members 
will be present, will be held in Boston in September on a 
date not yet determined.—Secy., F. C. Stowell, Boston, 
Mass. 

WESTERN SOCIETY OF ENGINEERS.—The Board of 
Directors has decided to establish a sort of employment 
bureau in the interest of the members, as explained by 
the following circular: 

As one of the functions of the Western Society of En- 
gineers is to promote a feeling of comradeship between its 
members, and to render assistance to them in their pro- 
fessional work, the Board of Direction have decided to 
establish what, for want of a better term, may be called 
an Mngineering Directory. The object of this is to bring 
together those members who may be on the outlook for 
an engagement and those who desire the services of en- 
gineers. It is proposed to do this without cost to the 
members in the way of charges, fees, etc. 

The name of the applicant for position will be kept 
privately by the Secretary and not given out, except as 
provided for in the rules, and every endeavor will be 
made not only to render real assistance to those mem- 
bers of the Western Society of Engineers who are out of 
employment, or who may be in search of more congenial 
positions, but to render such assistance in the right way. 

Attention of employers of engineers, whether members 
or not, is also called to the exceptional value of this 
bureau to parties desiring engineering services of the high- 


est order. 

NEW ENGLAND WATER-WORKS ASSOCIATION.— 
The program for the 21st annual convention of this 
society, to be held at Boston, Mags., on Sept. 10 to 12, is 
as follows: The business of the session will be transacted 
on the morning of Wednesday, Sept. 10. On Friday, Sept. 
12, a visit of inspection will be made to the work in 
progress of the Metropolitan Water-Works. The remainder 
of the meeting will be devoted to professional papers and 
reports: “Duties of Municipalities Regarding Water Sup- 
ply,”” by J. O. Hall, Quincy, Mass.; ‘“‘The Water Supply 
of Nashua, N. H.,’’ by H. G. Holden, Nashua, N. H.; 
“A New Turbidimeter,’’ by Chas. Anthony, Jr., Glen- 
view, England; ‘“‘The Removal of-Color and, Odor from 
Water,” by H. W. Clark, Boston, Mass.; ‘“‘The Physical 
Properties of Water,’’ by Allen Hazen, New York, N. Y.; 
“Recent Investigations in Purification Methods,’ by Prof. 
L. P. Kinnicutt, Worcester, Mass.; “What An Engineer 
Saw In Venice,”’ by D. Fitzgerald,.Boston, Mass.; “Twenty 
Years After—A Retrospect,”’ by R. C. Coggeshall, New 
Bedford, Mass.; Reports of (1) Committee on Standard 
Specifications for Cast-Iron Pipe, (2) Committee on Ap- 
portionment of Charges for Private Fire Protection and 
the Means of Controlling the Supply Thereof, and (3) 
Committee on Uniform Statistics. Some time will be de- 
voted at all the meetings to topical discussions. The 
headquarters of the society will be at the Hotel Bruns- 
wick.—Secy., W. Kent, Narragansett Pier, R. I. 


AMERICAN ELECTROCHEMICAL SOCIETY.—The pro- 
gram of the meeting to be held at Niagara Falls on Sept. 
15 to 18, inclusive, comprises professional papers as fol- 
lows: ‘Note on Testing Carbon Electrodes,” by F. A. J. 
Fitzgerald, Niagara Falls, N. Y.; “Efficiency of Electric 
Furnace Operations,”’ by Prof. J. W. Richards, Bethlehem, 
Pa.; “‘Additional Notes on Lead Reduction,” sy P. G. 
Salom, Philadelphia, Pa.; ‘Cathodic Reduction,” by A. T. 
Weightman, Niagara Falls, N. Y.; ‘Differences of Poten- 
tial Between Metallic Cadmium and Solutions of Cad- 
mium Iodide in Various Solvents,’’ by Prof. L. Kahlen- 
berg, Madison, Wis.; “The Fusion of Quartz in the 
Electric Furnace,’ by Prof. R. 8S. Hutton, Manchester, 
England; ‘‘Development in Electrometallurgy of Iron and 
Steel,” by Marcus Ruthenberg, Philadelphia, Pa.; “Theory 
and Practice of Continuous Flow Calorimetry,’’ by Prof. 
H. T. Barnes, Montreal, Canada; ‘An Apparent Electro- 
chemical Paradox,’ by Carl Hering, Philadelphia, Pa.; 
“Some Phenomena of Electrolytic Conduction,” by ©. J, 


Reed, Philadelphia, Pa.; ‘“‘The Nickel Concentration Cell,’ 
by Prof. H. 8S. Carhart, Ann Arbor, Mich.; “Electro 
chemistry at the World's Fair, St. Louis,”’ by Prof. W. E 
Goldsborough, Lafayette, Ind.; ‘The Electronic Hypotbesis 
and its Applications,’’ by A. Reuterdabl, Providence, R a 
“Electrochemical Polarization,’ by Prof John Langly, 
Cleveland, O.; “Storage Battery invention,”’ by Hugh 
Rodman, Phijadelphia, Pa.; ‘‘The Electrolytic Dissolution 
of Soluble Metallic Anodes,’ by W. M. Johnson, New 
Brighton, 8. L., New York; “On the Electrolysis of Sodium 
Nitrate and the Composition of the Developed Gases,’’ by 
Cc. W. Volney, Keyport, N. J.; “Pumps and Other Ac- 
cessories in Electrolytic Plants,’’ by D. H. Browne, Cleve- 
jand, O. Several other papers will probably also be pre- 
sented. Other doings at the meeting, besides the executive 
business of the society and the different committees, will 
incjude a banquet and ball on the evening of Sept. 15, an 
evening trolley trip on the Niagara Gorge Ky., and visits 
to several of the electrochemical works and power plants 
at Niagara Falis. The headquarters of the society during 
the session wiil be at the international Hotel.—Secy., C. 
J. Reed, Philadelphia, Pa. 1 


NEW PUBLICATIONS. 

LITERARY MAGAZINES.—‘‘Harper’s” for September 
contains an interesting paper on ‘‘Industrial Betterment,” 
by Prof. Richard T. Ely, of the University of Wisconsin, 
devoted chiefly to a description of what has been accom- 
plished in this field in some Cleveland indusiries. The 
Sherwin-Williams Paint Co. is mentioned as a notable 
example. In the “‘dry-color’’ department of these works 
employees are required to take daily shower baths and to 
put on clean overalls and jumpers every moruing, the 
laundry work being done free by the company. The re- 
markable statement is made that before this plan was 
adopted ‘‘the men suffered from poor health continually, 
so much so that the average length of working time in 
this department scarcely, if at all, exceeded a month.” 
Since ‘‘compulsory cleanliness’’ was enforced, men are 
able to work for years in the department, and not more 
than 1 in 20 appears to be injuriously affected by the 
lead. We note also that the Cleveland Chamber of Com- 
merce has an ‘‘Industrial Committee,’ with a paid secre- 
tary, Mr. W. H. Moulton, who devotes his time to the 
work of promoting movements for the benefit of em- 
ployees. 

“The New Navy” is described by Mr. Talcott Williams 
in a paper in this month's ‘‘Atlantic,’’ written with espe- 
cial reference to tracing the relative naval strength of the 
world powers. He points out that in order that the 
United States may maintain its present relative position 
it must add to the 19 first-class battleships which it now 
possesses aS Many more in the next 16 years. 

The August ‘Fortnightly Review” contains a splendid 
tribute to the late Admiral Sampson, written by Captain 
Mahan and Hon. John D. Long, two men eminently fitted 
to pass judgment on Sampson's character and work, It 
brings a blush of shame to remember that the nation 
which owed so much to Sampson’s great ability and 
splendid service permitted his name to be dragged into a 
senseless controversy which robbed him and those who 
served under him of the honors and rewards which were 
their rightful due. Another paper of naval interest in 
the same magazine describes the new flying squadrons of 
France, 

The boundary dispute between Canada and Alaska is 
reviewed by a writer in the August ‘‘Contemporary Re- 
view.”’ He urges that the matter should be submitted to 
arbitration for settlement, and public opinion in the 
United States will surely approve this course. 

Turning to the ‘‘Nineteenth Century,”’ our attention is 
attracted by an exceedingly well written paper on ‘The 
/€sthetics of Naval Architecture.’’ One constantly heafs 
it said that the modern naval vessel has lost all the pic- 
turesqueness of the old time sailing frigate. The author 
describes the different types of vessels which have sailed 
the seas from the Viking ships to the present day, and 
shows how uncertain is the standard which those set up 
who complain of the lack of picturesqueness in the mod- 
ern battleship or cruiser. Mention also deserves to be 
made of a paper in this same magazine on the ‘‘Folk- 
Lore of Horse Shoes and Horse-Shoeing.’’ The author 
states that the art of horse-shoeing is conjectured to have 
been first practised by Central Asian tribes long before 
the Christian Era. 

This month’s ‘‘Century”’ continues its series of valuable 
papers on the West Indian volcanic outbreaks, made 
doubly interesting just now by the news of another great 
catastrophe on the ill-fated island. The authors of the 
papers in the present number are Prof. Robert T. Hill, of 
the U. S. Geological Survey, who gives an account of his 
personal eXplorations about the volcano immediately fol- 
lowing the eruption of last May, and Prof. Russell, of the 
University of Michigan. Another valuable ‘‘Century"’ 
article well worth study by city engineers especially is 
“Civic Improvement in Street and Highway,’’ by Syl- 
vester Baxter. 

“Sanitary Problems of Isthmian Canal Construction’’ is 
the title of a paper by Dr. Geo. M. Sternberg, late Sur- 
geon-General, U. 8. A., in the current “‘North American 
Review.’” Dr. Sternberg urges that a sanitary corps 
should be created when the canal work is undertaken, 
with full power to create proper sanitary conditions for 
the army of laborers to be employed there. Instead of 
spending vast sums to build enormous hospitals as did the 
first Panama Canal company, let the United States take 
advantage of the great advance in sanitary science that 
the last 20 years has seen and create such conditions that 
climatic and contagious disease may be prevented. This 
ig the substance of Dr. Sternberg’s argument, and his 
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Suggestions ought to receive official attention. Two other 
papers in the same magazine deserving mention here are 
on the “Management and Uses of Expositions,” by Mr. 
Geo. F. Kunz, and “Why Anclent Civilizations Flour- 
ished in Arid Regions,” by Prof. E. W. Hilgard, of the 
University of California, 

The new works at Niagara Falls for manufacturing 
nitric acid from the air with the aid of electricity are de- 
scribed by Mr. T. C. Martin in the current ‘Review of 
Reviews.’’ The work at Niagara is being carried on by 
two electrical engineers, Messrs. Chas. 8. Bradley and D. 
R. Lovejoy. The process appears to be still in an exper!- 
mental stage, but Prof. Chandler is quoted as saying that 
with current at Niagara costing $20 per K-W. per annum 
the expense for the energy required would be a little less 
than 1.6 cts. per Ib. of nitric acid produced. An inter- 
esting review of the census of manufactures, just com- 
pleted, is given by Mr. S. N. D. North. It may be noted 
that the final net value of manufactured products is given 
as $8,370,595,176 in the census year. This is nearly twice 
the total value of the products of agriculture. ‘‘The Fall 
of the Campanile’ and “‘The Bonus System of Rewarding 
Labor,” by Mr. Henry T. Gantt, are two other articles of 
interest to our readers in this magazine. 

“The Highest of all Railroads” is the title of a brief 
paper in the September ‘‘World’s Work,’’ in which the 
Oroya R. R., in Peru, is described. The summit on this 
road is at an elevation of 15,665 ft., equal to the height of 
the summit of Mount Blanc, and 1,445 ft. higher than the 
summit of Pike’s Peak. The railway forms the outlet for 
the Cerro de Pasco silver mines, located some 80 miles 
distant from the Oroya terminus and at 4,000 ft. greater 
elevation. To those who would see how workingmen 
themselves regard labor unions, we commend a paper by 
Mr. M. G. Cunniff in the same magazine. 
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WITH DATE OF OPENING B 


Bids to be See Eng. 
opened. Work. Place. News. 
Sept. 4.Water mains, New York, N. Y............ Aug. 28 
Sept. 4.Sidewalls, etc., Boston, Mass............. Aug. 28 
Advertised, Engineering News, Aug. 28. 

Sept. 4.White lead, New York, N. Y. ...........- Aug 

Sept. 4.Bridge work, Buffalo, 

Sept. 4.Road work, trap rock, New York, 

Sept. 4.Cement sidewalks, Madison, Ind. 

Sept. 4.Water-works, Farmington, eer 
Advertised, Eng. News, Aug. 14 and 21. 

Sept. 4.Elephant house, Washington, eh ae Sept. 4 

Sept. 5.Paving, etc., Boston, Mass............... Sept. 4 

Sept. 5.Paving, Dayton, O. .......... Sept. 4 

Sept. 5.Paving, Williamsport, Pa. .............. Aug. 14 
Advertised, Engineering News, Aug. 14. 

Sept. 5.Paving, Dayton, O............ Aug. 21 

Sept. 5.Sewer, Santa Rosa, Cal. ................ Aug. 28 

Sept. 5.Electric plant, Columbus, O. ............ Aug. 28 

Sept. 5.Sea.wall, Galveston, Tex. ............... Aug. 28 

Sept. 6.Office building, Reinbeck, Ia. ........... Aue: 28 

Sept. 6.Naphtha lighting, Washington, of Au s 
Advertised, Eng. News, Aug. 28 and Sept, 4 

Sept. 6.Office building, Louisville, eee 

Sept. 6.Hospital building, Cleveland ,O........... Aue. 21 

Sept. 6.Valves, etc., Washington, D. C. ....... ..July 31 
Advertised, Engineering News, July 31. 

Sept. 6.Capitol building, Harrisburg, 
Sept. 6.Cdéal conveyor, Washington, D. C......... July 24 

Sept. 6.Dike, Galveston, Tex:.. Sept. 4 
Sept 6. Sewer, Danbury, Conn, Sept. 4 
Sept. 6.Jail, Oroville, Cal. .........-ceceeeseese Sept. 4 
Sept. 6.Paving, Hamlltonm, .. Sept. 4 
Sept. 6.Drains, Sturgeon Bay, i Or Sept. 4 
Sept 8. Harbor improvement, New Orleans, La...Aug. 14 

Advertised, Eng. News, Aug. 14 to — 11, 
Sept. 8.Library, Sheboygan, .. Aug. 14 
Sept. 8.Water mains, etc., Los Aug. 14 
Advertised, Eng. ‘News, Aug. to 28. 
Sept. 8. Bridges, Belleville, 
Sept. 8.Breakwater, Tompkinsville, . 21 
Sept. 8.Paving, Toledo, O. ............ . 21 
Sept. 8.Water-works, Wonewoc, Wis. . 28 
Advertised, Engineering News, Aug, 28. 
Sept. 8.Dikes, Saugerties, N. Y. ..............+. Aug. 28 
Advertised, Eng. News, Aug. 28 and 
Sept. 8.Mud scows, Louisville, Ky. g. 28 
Sept. 8. Bridge, Minnewaukon, N. Dak. ......... 28 
Sept. 8.Paving, etc., Spokane, Wash............ Aug, 28 
Sept. 8.Sewer bonds, Yazoo Aug. 28 
Sept. 8.School building, Vancouver, B. C......... Aug. 28 
Sept. 8.Sewer, Orange, N. Ju. ..0..scccsccccscees Sept. 4 
Sept. 8.Road work, Ashburnham, Mass. ......... Sept. 4 
Sept. 8&.Bridge, etc., Petrolia, Ont. ............. Sept. 4 
Sept. 8.Grading, New Castle, Pa..... sued Sept. 4 
Sept. 8.Road work, Enfield, Conn. ..............Sept. 4 
Sept. 8.Culvert, West Lorne, Ont. ..... ccavenagnee 4 
Sept. 8.Sewer, Oneida, N. Y........... Sept. 4 
Sept. 9.Bridges (3), Spokane, Wash....... s..--Sept. 4 
Sept. 9.Naval supplies, Washington, D. C........ Sept. 4 
Sept. 9.Bridge, Bloomington, Neb. Sept. 4 
Sept. 9.Sewers, Waterbury, Conn. 
Sept. 9. Paving. etc., Dayton, O. . . 4 
Sept. 9.Water mains, etc., Biloxi, . 28 
Sept. 9.Boilers, New York, N. Y.... . 28 
Sept. 9.Bridges, Edgerly, N. Dak. . 28 
Sept. 9.Bridge work, Pittsburg, Pa. . 28 
Sept. 9.Gravel, Savannah, Ga. .. . 28 
Sept. 9.Street work, New York, N. 2 
Sept. 9.Sewers, Oshkosh, Wis. ...........-.. -.--Aug. 28 
Sept. 9. Armory, . 28 
Sept. 9.Steam heating, Elmira, N. Y............. Aug. 21 
Sept. 9.Sewers, Oshkosh, Wis. .............++0+- Aug. 21 
Sept. 9.Bridge, Caldwell, Idaho .............. 
Sept. 9.Telegraph cable, Washington, D. C....... Aug. 21 
Sept. 9.Water-works, Houma, La. .............. oe. 21 
Sept. 10. Reservoir dike, Paterson, N. J........... Aug. 21 
Advertised, Eng. News, Aug. 24 to 

Sept. 10.Bridge, Redding, Cal. .............+. Aug. 14 
Sept. 10.Steel, Brooklyn, N. Aug. 14 
Advertised, Eng. News. Aug. 14 to Sept. 4. 

Sept. 10.Post office, Anniston, Ala. .............. Aug. 7 
Sept. 10.Garbage disposal, etc., Atlanta, Ga........Aug. 21 
Sept. 10.Garbage disposal, North Adams, Mass. Aug. 28 
Sept. 10. Fence, etc., St. Louis, Mo...... -Aug. 28 
Sept. 10.Wharf, Orrilla, Ont. ........... Aug. 28 
Sept. 10.Sludge pumping plant, Brooklyn, Aug. 28 
Sept. 10.Sewers, Salem, O. as 
Spet. 10.Sewers, Alliance, O. .........++.-.seeses ug. 28 
Sept. 10. Alterations to building, ag! York, 
Sept. 10.Curbing, etc., Indianapolis, Ind........... t. 4 
Sept. 10. Library, Sheboygan, .. Sept. 4 


Sept. 10. Paving, curbing, Mion, N. Y. ......-+-- Sept. 
: Advertised, Engineering News, Sept. 4. 
Sept. 10. Buildings, Sault Ste. Marie, Mich. ....... Sept. 
Advertised, Engineering News, Sept. 4. 
Sept. 10.Officers’ quarters, Annapolis, Ma. Scvakhe Sept. 
Sept. 10. Paving, Boston, Mass....... . “Sept. 
Sept. 10. Paving, etc., Massillon, - Sept 
Sept. 10. Dredging, Ric hmond, Va........-.- -Sept 
Advertised, Engineering News, Sept. 4 
Sept. 10. Buoys, Tom kinsville, N. Y. .. Sept. 
Sept. 10. Artesian well, Aik en, . Sept. 
Sept. 11. Boiler work, New York, Sept. 
Sept. 11.Parkway work, New York, N. Y. .......Sept. 
Sept. 11. Repaving, New York, N. REE Sept. 
Sept. 11.Pumping plant, boilers, etc., New York. .Aug. 
Advertised, Eng. News, Aug. 28 to Sept. 11. 
Sept 11.Dredging, dike work, etc., Jew York..... Aug. 
Advertised, Eng. News, Aug. 14 to Sept. = 
Sept. 11.Dredging, Baltimore, be 
Advertised, Eng. News, Aug. 14 to Sept. ii 
Sept. 11.Dredging, Wilmington, Del. ........... 
Advertised, Eng. News, Aug. _ to Sept. i 
Sept. 12. Paving, etc., Hendersonville, Au 


ug. 
Advertised, Eng. News, Aug. 28 and Sept. 4. 


Advertised, Engineering News, Sept. 4. 

Sept. 12. Sewers, Monticello, wee 

Sept. 12.Street work, Monticello, 

Sept. 12. Water pipe, cranes, etc. ,Philadelphia, Pa.. Sept. 

Sept. 12.Improving water- works, Blairsville, Pa.. .Sept. 
Advertised, Eng. News, Sept. 4 and 11. 

Sept. 13. Paving, Youngstown, SO Sept. 

Sept. 13.Elevators, Washington, D. C. .........-. — 


Sept. 13.Sewers, Washington, 
Advertised, Eng. News, Aug. 28 to Sept. is” 
Sept. 13. Boiler sheils, etc., San Francisco, Cal...Aug. 
Sept. 13. Viaduct, ‘Mansfield, cease Aug. 
Advertised, Eng. News, Aug. 21 and 28. 
Sept. 13.Dredging, Boston, Mass. .............+. 
Advertised, Eng. News, Aug. 21 to Sept. ia 


Sept. 15. Bridge, Downieville, Aug. 14 
Sept. 15.Canal work, etc., Egypt. ..........-.-+++- July 17 
Sept. 15.School, Cincinnati, Ia, .........-+..+-.- aus. 21 
Sept. 15. Dredging, etc., Tampa, ug. 21 
Advertised, Eng. News, Aug. 21 to Sept. 18 
Sept. 15. Riprap stone, Philadelphia, .Au 
Advertised, Eng. News, Aug. 21 to Sept. 18. 
Sept. 15. Water- works, So. Atlantic, N. J........+. Au 


Advertised, Eng. News, ame, = and Sept. 4. 
Sept. 15. Water-works, W. VE. Au 
Advertised Eng. News, Aug. to 


Sept. 15. Flagging, Hasbrouck Heights, N. Aug. 
Sept. 15.Paving bonds, North Bend, O. ........... ug. 
15. Paving, Toledo, Sh Aug. 
ept. 15. Hospital building, Texarkana, Ark....... Aug. 
Sept. 15.Court house, Paris, Ky. ............++.. Sept. 
Sept. 15. School, High Springs, Sept. 
Sept. 15. Bridges, etc., Montesano, Wash. ......... Sept. 
Sept. 15. Bridge repairs, Orange, Cal. ............. Sept. 
Sept. 15.Sewer, Vincennes, Ind. ..............+.. Sept. 
Sept. 15. Fire-alarm connections, New York, N. Y..Sept. 
Sept. 15.Sewers, Norristown, Pa. Sept. 
Advertised, Engineering News, Sept. 4. 
Sept. 15.Gravity water-works, Golden, Colo....... Sept. 
Sept. 16.Tank, tower, etc., Pierce, NR ge Sept. 
Sept. 16.Water bonds, Springfield, O. ............ Sept. 
Sept. 16.Water mains, etc., Kirkwood, Mo. ......Sept. 
Advertised, Eng. News, Sept. 4 and 11. 
Sept. 16.Light-house Philadelphia, Pa............ Sept. 
Advertised, Eng. News, Sept. 4 and 11. 


Advertised, Eng. News Aug. 28 to Sept. 8 
Sept. 16. Paving, Green Bay, W 


Sept. 16. Building, Columbus, 
Sept. 17. Public lighting, Cheviot, O. ............. Aug. 
Sept. 17.Sewer system, Two acs. 
Sept. 17.Embankment, New York, 
Advertised, Eng. News, A 21 to Sept. is 
Sept. 17.Curbing, Des Moines, Ia. ...........+-- Sept. 
Sept. 17.Pmpg. engine, etc., Edmonston, Alberta. "Sept. 
Sept. 18.Gas plant bonds, Lancaster, Sept. 
Sept. 18.Carnegie library, Nashville, Tenn. .......Sept. 
Sept. 18. Bridges (2), Terre Haute, Ind. .......... 
Sept. 18. Breakwater. che st Au 
Advertised, Eng. News, Aug. 21 to Sept. is.” 
Sept. 18. Paving, Niles, en .. Aug. 
No date. Pumping station bldg, Washington, ‘D.C: -Aug. 
.Railway (Missouri), St. Louis, Mo.. . 
Advertised, Engineering News, Aug. 98° 
- .Reservoir, Bozeman, Mont.............. Sept. 
RAILWAYS. 


BAY OF QUINTE RY.—The superintendent of this com- 

any writes us from Napanee, Ont., under date of Aug. 
Bo, that bids have been received for building the road, 
which will have a length of 26 miles, the successful con- 
tractors to be announced later. This line will be the first 
link from Tweed to North Bay via Halliburton, and will 
shorten the distance between New York and Winnipeg via 
Cape Vincent by 200 miles when the line is extended from 
Sydenham to Kingston. The route will be from Tweed to 

apanee and Deseronto. E. W. Rathbun is Pres., and 
J. W. Evans is Ch. Engr., both of Deseronto, Ont. 

BURNSVILLE & EASTERN.—It is not yet decided when 
contracts will be awarded for building this line, the 
length of which will be 60 miles. J. T. Blair is Pres. and 
S. D. Brady, Ch. Engr., Parkersburg, W. Va. 

CAROLINA & SOUTHERN TENNESSEE.—A charter 
has been issued to this company in North Carolina for 
the construction of a road from Franklin, N. C., down the 
Little Tennessee River to the Tennessee state line, to be 
a connecting link for the Southern Ry. A. B. Andrews 
and W. W. Finley, of the Southern Ry., are among the 
incorporators. 

CENTRAL OF ALABAMA.—The company has secured 
the right of way for the line from New Decatur to Jasper, 
Ala., a distance of 42 miles, with the exception of seven 
miles. The construction will be started as soon as the 
remaining part is secured. 


CENTRAL OF GEORGIA.—Work on the extension from 
Andalusia, Ala., to Florala, on the Alabama-Florida line, 
will begin immediately, according to reports. The dis- 
tance is about 20 miles. H. M. Steele is Ch. Engr., 
Savannah, Ga. 


CHICAGO NORTHERN.—This company has filed articles 
of incorporation in Illinois for the purpose of building a 
railway from Mayfair to Lake Bluff, it is said, to be a 
part of the Chicago & Northwestern system. The length 
of the line will be about 25 miles. John M. Whitman is 
Vice-Pres., and M. M. Kirkman, Treas., Chicago. 


CHICAGO, ROCK ISLAND & PACIFIC.—It is reported 
to have been definitely announced by this company that 
an extension of either the Ruthven or the Sibley branches 
into Spirit Lake will be built early next spring. 

COLUMBUS, EUFAULA & GULF.—Announcement has 
been made by W. H. Hawkins, Pres., that arrangements 
have been completed for the extension of that road from 
Usate S Ga., to St. Andrew’s Bay, Fla. The new road 
will be 100 miles Io ge and the building will cost about 

$15,000 a run for miles through a 


10, 
forest of pine timber, which will be wor Pip is 
pentine and timber. The work on constr. si he 
between Sept. 15 and Oct. 1 and the :. 0 begin 
pleted in one year. a 


CONNELLSVILLE CENTRAL.—A 
granted to this company in Pennsylvania 
tion of 12 miles of railway in the ne» 
region of southwestern Fayette county. 
will connect with the Masontown & Ne a 
New Salem, and will follow Dunlaps C 
ville. The ‘capital is placed at $120,000. 
nack, D. R. Anderson, John P. Brenna: 
Swearingen, Fayette county, are incorpo: 


CUMBERLAND VALLEY RY.—The su: 


to be built in Kentucky up the valley ‘oo 
has been completed. The line will be » mien 
length, and will pass through the coal ja at na 
tion. T. J. Brereton is Engr., Chambers = 


DALLAS TERMINAL RY.—The stock 
Dallas Terminal Ry. and the Union Depo 
in Dallas, Tex., on Sept. 23 for the purpos: 
the issuance of $1,000,000 in bonds, the 
used for constructing, completing and impr 
of railway, and for other purposes. W 
Pres., Dallas. 

ERIE R. R.—A contract has been awa I 
Crage & Co., contractors, 70 Terrace, | N 
for building of three miles of second track a } se 
nelisville and Almond, N. Y. The wart mi 
heavy, and was started on Sept. 1. 

ERIE R. R.—A contract is said to hay 
Gratton & Jennings, of Buffalo, N. Y., fo; 
third fourth track imy 
of Jersey y, N. J., and will involve th« 
$200,000, 


GRAND TRUNK.—The company has de 
third track through Hamilton, Ont., along 

GREAT CENTRAL.—Reports state that : 
building this road between Coos Bay and Sa 
Utah, by the completion of the formation «/ 
Construction Co. This company was organ 
last to build the Great Central road and :: 
terprises, the Belt Line Ry. around Coos |: 
bination of railway contractors has been eff. 
Nelson Bennett, Tacoma; William H. Rem 
merly of the Astoria & Columbia River roa 
cles, Ogden, Utah, and W. C. Nibley, Bake 
The plans for the work contemplate that M: 
and Remington will construct the Coos Bay 
Salt Lake line, and Eccles and Nibley the Ss. 

GUTHRIE, SHAWNEE & COALGATE itoria 
charter has been issued to this company, for 2) years ass 
with $1,000,000 capital. The principal 
is Shawnee. The road passes through the n 
Logan, Lincoln and Pottawattomie and Chortiw nat 


to Coalgate, and through Logan, Kingfisier Woot. 
Woodward and Beaver to Beaver. The estin sted length 
is 250 miles. incorporators are: Frank Steans, 


oe . W. Barnes, Guthrie, and John B 
a a. 

& WESTERN.—J. R. Steward, Pres., Plano, Il 
is reported to have ase that the company will build 
an extension from Joliet to Blue Island, forming a eon- 
nection with the Illinois Central at that point Another 
branch to Morris, IIl., is to be built. : 


MONTANA R. R:—R. A. Harlow, Vice-Pres., Helena 
Mont., is reported to have recently said that actual work 
on the extension from Harlowton to Lewistown would 
soon begin, and that contracts were to be let within a 
few days. The progress of the work will depend upon 
the weather this winter, but it is expected to have the line 
running by July 1. Surveys have been completed and the 
steel ordered. The road will be about 63 mil: gth 
and of unusually light grade for the section of « ry 
through which 4t passes. A number of smal! ridees wil 
be put in. Helena, Mont., will be its terminu 

OKLAHOMA & TEXAS SOUTHERN.—Mck. Johnstone, 
Jacksboro, Tex., formerly with this road, writes us that 
a preliminary line has been run from Red Ri ver to the 
Texas Central Ry. in Erath county. A line from Macona 
to Montague, 12 miles, has been located. The road will 
have a total length of 200 miles. 

PARKERSBURG BRIDGE & TERMINAL.—The date 
for awarding contracts for building this line has not been 
set. J. T. Blair is Pres., and S. D. Brady, Ch. Engr 
both of Parkersburg, W. Va. 


PITTSBURG & LAKE ERIE.—It is stated that the com 


pany will award contracts for nearly $75,000 of construc- 
tion on the main line between Groveton and New Castle 
Junction; also for improvements at the McKees Rocks 
yards, Pa., the latter to cost something like $25.14") 
ST. LOUIS & NORTHWESTERN.—A preliminary sur- 
vey of this road has bten about half completed. The 
line will run through Mokane, Fulton, Columbia, Fay- 
ette, Sdlisbury and Brookfield, and will be 130 miles ir 
length. Dr. J. H. P. Baker, Salisbury, Mo. is Pres.: 


J. K. Pierson is Ch. Engr. for the present. 

ST. LOUIS TERMINAL ASSOCIATION.—The officials 
of the railroads entering St. Louis, Mo., all of whom are 
members of the association, met recently in New York 
and decided to spend between $4,000,000 and $5,000,000 
in new construction and terminal improvements at St. 
Louis, upon which work te] be started immediately and 
be completed by May 1, 


SEABOARD AIR LINE.—It ‘ts reported that work on the 


extension from Cedartown. to Atlanta, Ga., begin 

a few weeks. J. W. Bushnell is Ch. Engr. of Construe- 
tion, Portsmouth, 

SEABOARD AIR LINE.—It is reported that the sea 
board Air Line will let contracts about Oct. ‘ ‘or con- 
structing the first 10 miles of the gap between Coal City 
and Birmingham, Ala., and a line will be at e sur- 


veyed through Sadler’s Gap into East Lak WwW. W. 
Gwathmey, Jr., is Ch. Engr., Portsmouth, Va 


SOUTHERN RY.—The contract for double t ng the 
entire line between Washington and Atlanta, ‘ on this 
line, is reported to have been let, and work * 5 been 
started.——aA line from Bushnell, N. C., to ryville, 
Tenn., is reported to have been decided on, a: is also 
planned to extend the Murphy branch. The lin 18 trom 
Asheville for a distance of 123 miles, and ac ling to 
the present plans the road will be carried on ¢ Bush- 
nell down the Little Tennessee River to Mary ~er 
60 miles. Engineers are now engaged on th: name’ 
work mapping out the route, etc. W. H. W: Eng! 
of Construction, Washington, D. C. 

TENNESSEE CENTRAL.—The contract § learing 
the right of way and building the roadbed ©° bags 
be bulit by this company through Clarksvil!« 
been let to H. C. McCrearing, of Georgia. A 

TOLUCA, MARQUETTZ & NORTHERN 
for the line into Henry, has been awar’ 
Swartz, of Streator, Ill. This will include | ™as j 
for a bridge over the Illinois River at H c. 


Devlin is Pres., Topeka, Kan., and L. C. igley 18 
Supt., Magnolia, Ill. 


UNION R. R.—New yards are planned by 
at Homestead, ., to serve as yards for ‘ Carnes 
terminal line at that point and also as classi®. on yar® 


for that system. 
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: LEGHENY.—The Grand Lake Coal 
a 4 $1,500,000, and composed of Pitts- 
“Praeld capitalists, members of the United 
Corporation, are about to open an immense 
1a in Armstrong and Butler counties. They 
- miles of a railroad, having made a traffic 
with the Bessemer R. R. The new road will 
--emer south of Buclid, 10 miles from Butler, 
‘addy Creek to the center of the Bradys Bend 
operty, just over the Allegheny River from 
The Western & Allegheny Co. will be the 

ow road. Work has begun on the Euclid end 

The company has acquired 25,000 acres of 
The road has been located and contractors 

»aring to bid on the work, which will begin 
fate, One tunnel and several viaducts will be 
“onstruction. Wm. Dunbar Jenkins is Div. 
ra, Pa. 

NOIS.—A charter has been granted to 
y TLLiiinols, with principal offices at Milan. 
stock is $15,000. It is proposed to construct 
‘a point in Mercer county to a point in’ Rock 
y. Frank H. Caldwell, Milan; Elmer E. Rey- 

ville, and George B. Morgan, Aledo, are the 


j LAND.—Property for a terminal is 
pF secured in Baltimore, Md., by this 
it consists of 125 acres of land belonging to 
- estate near Light St. bridge. The company 
: in the peighborhood of $3,000,000 in improve- 

5 ‘he property, which will include the construc- 
aye = for accommodating ocean-going vessels. F. 
is Viee-Pres. and Gen, Mgr., Baltimore, Md. 
& MICHIGAN.—The directors of this com- 

=~ by now runs from Peshtigo harbor north- 
pany.) vaithorm, and will reach Norway, Mich.. by Nov. 
I have decided to push the extension to Iron Mountain, 
Mich 

STAEET AND ELECTRIC RAILWAYS. 

NEW HAVEN, CONN.—The Brantford trolley line, 

rated by the Fairhaven & Westville R. R. Co., will 
shortly so doubled tracked. L. A. Farnham is Ch. Engr. 

BUFFALO, N. ¥.—A permit has been granted to the 
Buffalo Crosstown Ry. Co. by the county clerk for laying 
a seco? 4 track in South Park Ave. from the city line to 
the Ridge Road. 

'PFALO, N. Y¥.—The Crosstown St. Ry. Co. has se- 
= a permit for constructing a double track in the 
Hamburg road. 

CANASTOTA, N. Y.—The Canastota & Morrisville R. R. 
has had plans prepared for a new power house here, cost- 
ing $100,000, according to reports. a 

'VERNEUR, N. Y¥.—Surveyors have completed the 
aoe for a trolley road between Fullerville and the St. 
Lawrence River. The Union Tale Co. is said to be back 
of the project. 

SYRACUSE, N. ¥.—The state railway commission has 
granted the Rochester, Syracuse & tern Ry. Co. per- 
mission to build a trolley road between Syracuse and 
Rochester. Work on the road will begin at once, and 
the promoters expect to have the line finished by 1904. 
The company is capitalized at $2,500,000, and it is ex- 
pected that the amount will be doubled. The length of 
the line will be 91 miles. Clifford D. Beebe, Syracuse, is 
Mer., and Thos. E. Mather, Syracuse, Ch, Engr. 

HARRISBURG, PA.—Charters were issued by the state 
department on Aug. 26 to the following street railway 
companies: Sharon & West Middlesex St. Ry. Co., to 
build a line four’ miles long; capital, $50,000; R. Mont- 
gomery, Youngstown, O., Pres. Jefferson St. Ry. Co., 
the line of which is eight miles long and runs from Rey- 
noldsvyille through Wishaw to Big Run; capital, $65,000; 
J. A. Whiteman, Punxsutawney, Pres. Wellsville St. 
Ry. Co., York county, running from Dover to Wellsville, 
a distance of four miles; capital, $24,000. 

LANCASTER, PA.—The board of directors of the Lan- 
caster & Rohrerstown Ry. had estimates prepared 
for the cost of building its road in Lancaster to McGov- 
ernsville, on the Mount Jay Turnpike. The distance is 
4% miles. Work will commence as soon as the last of the 
non-assenting property holders has granted the petition 
for the right of way. Wm. B. Given is Pres. 

PHILADELPHIA, PA.—Peter A. B. Widener, Land Title 
Bldg., has stated that the plans for the subway in Market 
St. are nearly completed and that bids for the work will 
be asked in about a month or six weeks.——The West 
Chester St. Ry. Co., which has charters and franchises 
for lines through Chester county, will open the extension 
of the West Chester & Lenape Branch, which is now 
completed. The road was built by the Tennis Construc- 
tion Co. The line from Downington to Coatesville will 
be opened by Oct. 1, and will be extended to Parkersburg. 
The company is also building from Lenape to Kennett 
Square by way of West Grove, which will be ready for 
operation by Oct. 15. The Tennis Construction Co. is 
doing the work. 


PITTSBURG, PA.—Contracts have been awarded to 
James Stewart & Co. for the erection of three large car 
houses, a machine shop and warehouse and about six 
sub-power stations, to be located along the line. The 
total cost of the buildings will be about $150,000, and 
work of construction will be started at once. 

SALISBURY, MD.—Local papers state that the Balti- 
more & Chestertown Ry. Co, has received a franchise for 
its proposed road from Chestertown to Tolchester to 
Rock Hall. 

ASHEVILLE, N. C.—The Weaverville St. Ry. Co. ex- 
pects to resume work on the building of its road from 
Asheville to Weaverville by Oct. 1. 


COLUMBUS, GA.—It is reported that the Columbus 
R. R. will extend its electric line north from the city 
along the banks of the Chattahoochee River, eventually 
reaching West Point, Ga., 40 miles above. The work will 
be started as soon as the power along the line is devel- 
oped. J. J. Flournay is Vice-Pres. 

BILOXI, MISS.—The council has granted E. C. Joullian 
and essociates a franchise for the establishment of a line 
cf street railway in this city. 

LAY AYETTE, LA.—The council has granted the Mc- 
Theany Electric Ry. Co. the right to use certain streets 
in ‘ls elty for an electric railway. "Work must be started 
wit one year and be finished in 18 months. Surveyors 
hav already started to lay out the line. The system 
100 built by the company will aggregate approximately 
ies, 
~ INNATI, 0.—The Cincinnati & Mill Creek Valley 
q n Co. will file articles of incorporation in a few 
day, with a capital stock of $100,000. 

‘TON, O.—The Dayton & Western Traction Co. has 
an d its original charter so as to permit the con- 
ston of a line from New Paris, in Preble county, 
yr <a Baton to the Indiana line. Valentine Winters is 

r nd J. H. Winters Secy. 

"FTON, IND.—The Muncie, Hartford City & Ft. 
» © Ry. has been granted a franchise through this city 
anc ill use Johnson St. for its new line. 

>! NKFORT, IND.—The Indianapolis, Lebanon & 

‘fort Co, is running a new Hine from Indianapolis to 

vile. This is done at the request of farmers, who 
- “0 give @ right of way if the new route is adopted, 


SPRINGFIELD, ILL.—The Sterling, Dixon & Eastern 
Etectric Ry. Co. has been chartered, with $300,000 capi- 
tal stock, having its Yao ay office in Sterling. It will 
build a line between Sterling and Dixon, and probably to 
other points. Henry C. Higgins, Neenah, Wis.; J. T. 
Springfield, Rochester, N. H., and E. O’Neal, Omaha, 
Neb., are incorporators. 

MARSHFIELD, WIS.—Capitalists of this city are plan- 
ning to build a railway from Grand Rapids to Friendship, 
a distance of 32 miles. 

QNAWA, IA.—U. P. Hord and F. Y. Keatum, of Chi- 
cago and Davenport, were recently in this town for the 
purpose of interesting the business men in the project 
which they are promoting for the construction of an elec- 
tric railway from Sioux City to Onawa, paralleling the 
Sioux City & Pacific Ry. The line will pass through 
Whiting, Sloan, Salix and Sargent’s Bluff, and will be 37 
miles in length. 

OSKALOOSA, IA.—The contract for building the power 
house, electric light plant and car barns of the Oskaloosa 
Light, Heat & Traction Co. has been let to W. E. Ritchie. 
The building will be of brick, one story, 120 x 120 ft. 

DULUTH, MINN.—It is stated that the Duluth Superior 
Traction Co. will make improvements to its property be- 
tween now and Jan. 1 costing upward of $50,000. The 
new work will include an extension of about one mile and 
some new buildings. 


FARGO, N. DAK.—F, B. Morrill, Fargo, writes us that 
the work on the Fargo & Moorhead St. Ry. will be started 
soon. The right of way for the line has been secured. 
The construction capital is provided for, but contracts 
have not yet been awarded. The company has until Nov. 
1, 1903, to build the road, which will be an electric, run- 
ning from Fargo to Moorhead, Minn., 9% miles. F. C. 
Von Storch is Pres,, Scranton, Pa. 


ABERDEEN, WASH.—The Aberdeen-Hoquiam Electric 
Ry. Co. has decided to bond the proposition to at once 
complete the construction of its road. 

EVERETT, WASH.—The Everett St. Ry. Co. will soon 
commence work on two track extensions. Improvements 
to cost $100,000 will be undertaken. 


SPOKANE, WASH,.—The Washington & Oregon Electric 
Ry., Light & Power Co. has already contracted for the 
construction of its road between Dayton and Pendleton, 
about 70 miles, and it is stated that their line will be 
eventually extended to Spokane. The company has al- 
ready secured sites for its new power houses. 

OREGON CITY, ORE.—Local papers state that the Ore- 
gon Water Power & Ry. Co, has let the contract for 
building a line between Lents and Gresham. Work will 
begin immediately. 

OAKLAND, CAL.—The San Francisco Terminal Ry. & 
Ferry Co., which proposes to build a railway from San 
Jose to Oakland and to connect with the road running 
from Stockton to Tesla, filed articles of incorporation on 
Aug. 18, with a capital stock of $6,000,000. The articles 
provide for a branch line from Haywards to San Jose, a 
distance of 35 miles; another from Leandro to Alameda, 
10 miles; a third from Oakland to Berkeley, and a fourth 
from Haywards to Dumbarton Point, on the easterly side 
of Dumbarton Point, 15 miles. The estimated length of 
the entire system is 145 miles. The rights of way have 
been acquired and application has been made for fran- 
chises. C. A. Gray, San Francisco; John Treadwell, Oak- 
land, and F. M. West, Stockton, are interested. 


LIGHT, HEAT AND POWER PLANTS. 

BARRE, MASS.—Brown & McLain, Engrs., of Boston, 
Mass., have purchased for a syndicate about 1,000 acres 
of land at Barre Falls, on which it is proposed to build a 
power plant for the Worcester & Holden St. Ry. It is 
intended to transmit 2,500 HP. a distance of ten miles. 


ASTORIA (L. I.), N. Y¥.—The Consolidated Gas Co. has 
decided to abandon its nine gas-making plants in Man- 
hattan and to transfer the entire business of production 
to Lawrence Point, above Astoria, where the largest plant 
in the world will be built. The new plant will be com- 
pleted in about two years. Wm. H. Bradley is Ch. Engr. 

CHATEAUGAY, N. Y.—The Chasm Power Co. has let 
the contract to McCaghey & Linehan, of Little Falls, N. 
Y., for a stone dam and a power house. Thos. Hinds 
has the contract for the steel penstock, to be 300 ft. long. 

COHOES, N. Y.—The Cohoes Power Co., it is stated, is 
planning to build a new dam and power plant on the 
Mohawk River. The power will be transmitted, it is un- 
derstood, to places within a radius of 100 miles. 

DRYDEN, N. Y.—The trustees have engaged an engineer 
to prepare an estimate for an electric plant. 

FILLMORE, N. Y.—The Fillmore Electric Power & 
Light Co. has been organized to build a power plant to 
develop 450 HP. 

LAMBERTVILLE, N. J.—The question of either buying 
= building a new electric plant is being considered by the 
city. 

GLEN OLDEN, PA.—The H. F. Mulford Co. proposes to 
install an electric plant of 70 HP. capacity. 

HAWLEY, PA.—The United Water Power Improvement 
Co., Betz Bldg., Philadelphia, has been organized to build 
a plant of 20,000 HP. capacity, to cost about $1,000,000. 
The dam will be 15 ft. high and 600 ft. long. The power 
will be transmited to places in the Lackawanna and 
Wyoming Valleys. Work will begin this fall. J. P. Logan 
is Pres. and Treas.; C. J. Young is Gen. Mgr., Betz Bldg., 
Philadelphia. 

JOHNSTOWN, PA.—The Citizens Light, Heat & Power 
Co. and the Consumers Light & Power Co. have asked for 
franchises for plants. 

LOCHIEL, PA.—The Paxtang Electric Co. is preparing 
plans for its plant here. The power station will be 165 x 
110 ft. The plant is to cost about $500,000, and work will 
soon begin. 

PHILADELPHIA, PA.—Cope & Stewardson, Archs., 320 
Walnut St., have completed plans for a power station at 
Mt. Airy for the Leaney Home. Richard Gilpin is Engr., 
421 Chestnut St. 

PITTSBURG, PA.—The Pittsburg Rys. Co. proposes to 
turn the old Allegheny county light plant into a generating 
station, besides installing storage batteries. The Penn- 
sylvania R. R. Co. is reported as preparing plans for a 
plant to furnish the electric current for operating signals 
on the Monongahela division. 

HYATTSVILLE, MD.—The Washington & Annapolis Ry. 
Co. has let the contract to the Cleveland Construction 
Co., of Akron, O., for its new power plant, to be 120 x 209 
ft. and to cost about $300,000. Jas Christy is Gen. Mgr., 
405 Bond Blidg., Washington, D. C 

WASHINGTON, D. C.—Bids are asked until Sept. 26 for 
electrical fixtures, etc., for the new Government Printing 
Office, as stated in our advertising columns. Capt. John 
S. Sewell, U. S. Engr. 

SANFORD, N. €.—The council is considering the ques- 
tion of granting a franchise. 

WINNSBORO, S. C.—The public works commissioners 
have sold the bonds for the electric plant to N. W. Harris 
& Co., of New York. Smith, Whaley & Co., are Engrs., 
Columbia, 8. C. 


ROME, GA.—The council proposes to issue $50,000 in 
bonds for a city plant. 


MACON, GA.—Bids are asked by the council electric 
light committee until Nov. 1 for electric lighting for a 
term of years from Nov. 20, 19038, when the present con- 
tract with the Macon Electric Light & Ry. Co. expires. 

TIFTON, GA.—B. M. Griffin, of Lakeland, Fla., has been 
granted a franchise for an electric plant. 

SHEFFIELD, ALA.—D. A. Tompkins, of Charlotte, N. 
C., has asked for a franchise for an electric plant and 
water-works. 

NATCHEZ, MISS.—The Natchez Electric St. Ry. Co. has 
purchased the plant of the Natchez Light, Power & Transit 
Co. for $75,000. The company has the contract for public 
lighting, which has seven years to run before it expires. 

CHATTANOOGA, TENN.—Bids are reported as wanted 
at once by Chairman Howell, of the board of public works, 
for lighting this city with electricity. It is understood 
that several new companies will bid. 

CINCINNATI, O.—The Cincinnati Gas & Electric Co. 
has completed plans for a new distributing plant to cost 
$60,000. 

LANCASTER, O.—Bids are asked unti] Sept. 18 for the 
purchase of $40,000 of bonds, the proceeds to be used for 
erecting a natural gas pumping plant. M. T. Michling, 
Cy. Clk 

LORAIN, O.—A. J. Grigsby and Geo. Schatzel have 
asked for a franchise for a natural gas plant for the 
Logan Natural Gas & Fuel Co. 

NORTH AMHERST, O.—The council is considering the 
question of building an electric plant to cost about $8,000. 

SUMMITTSVILLE, IND.—The city has begun the con- 
struction of its proposed electric plant and water-works, 
to cost about $35,000. 

WINONA LAKE, IND.—The Winona Assembly directors 
have decided to build an electric plant and water-works 
at a cost of about $100,000, and to erect other buildings 
to cost $200,000. An electric road will also be built. S. C. 
Dickey is Gen. Mgr. 

ALBION, MICH.—J. Stanley, Mayor, writes us that no 
electric plant will be built here this year 

ST. JOSEPH, MICH.—This city has indefinitely post- 
poned the election to vote on the question of issuing 
bonds for an electric plant to cost $32,000. 

WYANDOTTE, MICH.—The council has instructed the 
board of works to furnish plans for an electric plant, 
water mains and sewers. 

CHICAGO, ILL.—The Northwestern Gaslight & Fuel Co 
has consolidated with the Cicero Gas Co. under the name 
of the Northwestern Gaslight & Coke Co., with a capital 
of $10,000,000. A new central plant will be built west of 
the city to supply the several suburbs. 

EDWARDSVILLE, ILL.—Reports state that the J. R. 
Bennett Co. has been unable to receive financial aid in the 
matter of building an electric plant, and the project will 
be abandoned. 

KEWANEE, ILL.—F. W. Emery and Chas, Lindsey, of 
the G. & K. Electric Ry., Galesburg, Ill., propose to build 
a power plant here. 

TAYLORVILLE, ILL.—An election will soon be held to 
vote on the question of issuing $18,000 in bonds for an 
electric plant. Owen Ford is Engr., St. Louis, Mo. 

WAUKEGAN, ILL.—Michael Hussey, Fred. Bairstow 
and S. D. Talcott have formed the Citizens Electric Light 
Co., to build a plant. 

LADYSMITH, WIS.—The Ladysmith Light & Power Co. 
has been granted a franchise for an electric plant. O. E 
Pederson is Pres.; L. E. McGill is Secy. 

SUPERIOR, MINN.—This city will vote in the fall on 
the question of granting a franchise for an electric service 
in this city to the Highland Canal & Power Co., of Du- 
luth, Minn., and an extension to the street railway com- 
pany’s franchise. 

FONDA, IA.—M. G. Coleman and L. 8. Straigh propose 
to build a plant. 

ANOKA, MINN.—J. W. Stead has been granted a fran- 
chise for an electric plant. 

DULUTH, MINN.—Local papers state that work will 
commence at once on the proposed power canal, etc., for 
the Highland Canal & Power Co. The fall into the forebay 
at Duluth Heights will be about 740 ft., and it Is esti- 
mated that about 250,000 HP. will be developed. A steel 
pipe line will connect the forebay with the power house at 
the foot of 15th Ave. 

DELL RAPIDS, 8. DAK.—This place will soon vote on 
the question of issuing $7,000 in bonds for a plant. 

FLANDREAU, S. DAK.—The Practical Gas Works, of 
North Chicago, Illl., has been awarded the contract for gas 
works here. 

COLUMBIA, MO.—John 8. Bicknell, Cy. Clk., writes u¢ 
that the water and light committee has been instructed to 
obtain information in regard to new plant and water- 
works, or of furnishing light and water for ten years from 
Aug. 7, 1903. M. P. Parker is Mayor; E. B. Cauthorn is 
Cy. Engr. 

ALBUQUERQUE, N. MEX.—The panne Electric 
Light & Power Co. has been granted a 25-year franchise 
for a power plant. 

LAS VEGAS, N. MEX.—Eugene Fisher and A. R. Gib- 
son, of Santa Fe, N. Mex., propose to build an electric 
plant on the Pecos River, to develop about 5,000 HP. 

CLOVERDALE, CAL.—Reports state that Andrea Sbar- 
boro has incorporated the Cloverdale Light & Power Co. 
to build an electric plant in Sonoma county, to cost about 
$100,000.——W. W. Barnes and J. T. Coffman, of So- 
noma, Cal., have asked for a franchise in Santa Barbara 
and vicinity for an electric plant, ice plant, etc. 

LOS ANGELES, CAL.—The Pacific Light & Power Co. 
has, according to reports, decided to issue $10,000,000 in 
bonds for work on its proposed power plant on the Kern 
River. Epes Randolph and A. C. Balch, 234 So. Los An- 
geles St., and Henry E. Huntington, are interested. 

EPHRAIM, UTAH.—The question of the city owning the 
plant is being considered. 

LEWISTON, IDAHO.—The council is considering a 
proposition from the Lewiston Electric Light Co. for light- 
ing this city for five years. An engineer will soon be 
employed by Mayor Skinner to prepare plans for improv- 
ing the pumping station and reservoir. 

WALLACE, IDAHO.—The Washington Water Power Co. 
has been granted a franchise for an electric plant. 

MEDFORD, ORE.—The Condor Water & Power Co. has 


submitted a proposition to furnish light. Dr. C. R. Ray is 
manager. 


BRIDGES. 


BINGHAMTON, N. Y.—The contract for a bridge over 
Park Creek at Cross St. has been let to the Owego Bridge 
Co. for $2,090. 

CAMDEN, N. J.—County Engineer John Albertson has 
been directed to make repairs to about 15 county bridges 
damaged by flood and storm. The cost of the work is 
estimated a’, about $25,000. 

DOYLESTOWN, PA.—Reports state that bids will be 
received Sept. 20 up to 9.30 a. m. at the county commis- 
sioners’ office for constructing the proposed Red Lion 
Hotel bridge at Torresdale, 
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CHESTER, PA.—The contract for three county bridges 
in Radnor, Marple and Aldan has been let to Warren A. 
Baker, Media, Pa., for $3,250. 

TRENTON, N. J.—The contract for the Pond River 
Creek bridge in Hamilton has been let to Peter K. Austin 
for $1,029. 

LOWER YODER, PA.—The question of an overbridge 
across the P. R. R. tracks at Brownstown crossing is being 
considered 

MAUCH CHUNK, PA.—The contracts for bridges at 
Mahoning and East Penn have been let to Arner & Krum 
for $4,785 and $1,125, respectively, while the contract for 
bridges at Wolf Creek and Stoney Creek has been secured 
by J. C. Sendal for a total of $3,400. 

READING, PA.—A committee of viewers, of which En- 
gineer M. M. Drerbelbis is a member, has been consider- 
ing the erection of a bridge over the Schuylkill at the 
foot of 6th St. 

CUMBERLAND, MD.—Bridges are to be erected as fol- 
lows by the Allegany county commissioners: Flintstone 
Creek, Flintstone; three over Jennings’ Run, Mount 
Savage; George’s Creek, Barton. 

WILIAAMSPORT, ME.—Efforts are being made to !n- 
duce the Washington county commissioners to bridge the 
Potomac at this place. There is also some talk of a 
company being formed to build a $30,000 structure across 
the river. 

LURAY, VA.—Reports state that bids are asked until 
Sept. 15 for constructing a 105-ft. span stone and concrete 
masonry bridge, with 18-ft. roadway, over Hawksbill 
Creek. T. R. Campbell, Mayor.-—The contract for an 
iron bridge in this town has been let to the Virginia 
Bridge & Iron Co., Roanoke, Va., for $2,799. 

SAVANNAH, GA.—Reports state that plans are to be 
made by H. M. Steel, Ch. Engr. of the Central Ry., for 
altering the draw of the Tybee Railroad bridge over St. 
Augustine Creek. 

CHATTANOOGA, TENN.—J. C. Monday & Co., of Chat- 
tanooga, have been awarded the contract for the stone 
work of the Clinch River bridge on the line of the Knox- 
ville, La Follette & Jellica R. R. The contract calls for 
the expenditure of about $80,000 for stone masonry. 

MEMPHIS, TENN.—The Tennessee Central R. R. Co. 
has let the contract for the masonry work of their Cum- 
berland River bridge, at Nashville, to Stewart & Co. The 
piers are to be built, to cost between $35,000 and $50,000. 

SPARTA, TENN.—The contract for a steel — over 
the Calf Killer has been let to the American Bridge Co. 
for $1,750. 

PAINESVILLE, O.—Reports state that bids will be re- 
ceived at the city clerk’s office until Sept. 13 for the erec- 
tion of a bridge across Chagrin River, near Willoughby. 

SOUTH BEND, IND.—The county commissioners, ac- 
cording to reports, have ordered the construction of a 
bridge at Mishamaka over St. Joseph River. 

TERRE HAUTE, IND.—Bids are asked until Sept. 18 for 
constructing the Allen bridge, 50-ft. span, 14-ft. roadway, 
and the Dwyer bridge. 40-ft. span, 14-ft. roadway. James 
Soules, Audr. Vigo county. 

WASHINGTON, IND.—This place has voted to raise 
$10,000 to aid in the construction of an iron bridge over 
White River, connecting Daviess and Knox counties. 

ANN ARBOR, MICH.—The contract for constructing 
four culverts in this city has been let to the National 
Bridge Co. for $5,021. 

DETROIT, MICH.—For repairing the 12th St. bridge 
T. J. Kennedy bid $1.347 and for repairing the Howard 
St. bridge Thompson Bros. bid $1,350. 

YPSILANTI, MICH.—The contract for a bridge at Pen- 
insular Paper Mill has been let to the King Bridge Co. 
for $6,600. The bridge is to be of iron, of two spans of 
72 ft. each, 

FENTON, ILL.—The contract for two bridges in this 
township has been let to the St. Louis Iron & Bridge Co. 
for $2 . 

MACKINAW, ILL.—A petition is being circulated for a 
bridge across Stoutford near this city. 

ROCK ISLAND, ILL.—A proposition for a bridge across 
Rock River, to connect Henry county and Rock Island 
county, is being agitated. The cost of the bridge is esti- 
mated at about $5,000. 

UNIONVILLE, ILL.—A new bridge, to cost $2,950, is 
to be built in this town. 

GRAND RAPIDS, WIS.—The contract for reconstruct- 
ing the city bridge has been let to the Modern Steel 
Structural Co., Waukesha, Wis., for $15,437. 

MILWAUKEE, WIS.—An ordinance has been before the 
council calling for a $50,000 bond issue for constructing a 
bridge across the N. W. R. R. Company’s tracks at Bart- 
lett St.——City Engineer has submitted an estimate of 
cost of building the Jones Island bridge, in which it is 
stated that the work can be done for $150,000, and an 
ordinance calling for a bond issue for that amount has 
been sent to the council. 

WATERTOWN, WIS.—Reports state that the C., M. & 
St. P. R. R. is to build a new double track concrete arch 
bridge over Rock River, at a cost of $70,000. 

DYERSVILLE, IA.—The contract for the proposed 
county bridge at this place has been let to the Clinton 
Iron Bridge Co., Clinton, Ia., for $5,090 

CHISHOLM, MINN.—The contract for building a bridge 
over Longyear Lake has been let to Jacob Zimmerman, 
Duluth, Minn., for $9,849. 

ST. PAUL, MINN.—An ordinance has been before the 
council requesting the city engineer to prepare plans and 
specifications for extending the Third St. bridge to Maria 
Ave. The cost of this work is estimated at about $125,000. 

BLOOMINGTON, NEB.—Bids are asked, according to 
reports, by the county clerk until Sept. 9 for constructing 
a 75-ft. steel bridge at Campbell. 


OMAHA, NEB.—A local press report states that the U. 
P. R. R. and the Union Stock Yard Co. have decided to 
at once commence the construction of the O St. viaduct. 
The estimated cost of the viaduct is $80,000, and it will 
consist of a steel span across the tracks, with wooden 
approaches on either side. 


OMAHA, NEB.—A petition has been presented to the 
council asking for a viaduct over the Belt line railway 
tracks on Sewa 

YELLOWSTONE PARK. WYO.—Bids are asked until 
Oct. 15 for furnishing steel for about 30 highway bridges 
in Yellowstone National Park, as stated in our advertising 
co.umns 

CARTHAGE, MO.—The contract for two bridges across 
the Mill Race has been let to J. C. Wheeler and J. H. 
Sparks for $850 and $939, respectively. 

WARRENSBURG, MO.—According to reports, a contract 
for 37 tron and steel county bridges has been let to the 
Canton Bridge & Iron Co. for $10,000. 

HONDO, TEX.—The county court has ordered that bids 
and specifications be called for building a steel bridge 
across the Medina at Castroville. It is estimated that 
the work can be done for about $12,000. 

SAN SABA, TEX.—A $5,000 issue of county bridge 
bonds has beep approved by the state. 


ABERDEEN, WASH.—The bid of the Puget Sound 
Bridge & Dredging Co., at $1,570, for a bridge across the 
ge River at Porter has been rejected as being too 

gh. 


MONTESANO, WASH.—Bids are asked until Sept. 15 
for constructing a highway bridge.over Porter Creek, 
consisting of a 64-ft. span on pile abutments and 144 ft. 
of approaches. Bids will also be received at the same 
time for floor beams, floor joists and floor covering for 
the Elton Riffle bridge. W. D. Campbell, Co. Clk. 

PORT ANGELES, WASH.—The contract for the Dunge- 
hess bridge has been let to the Puget Sound Bridge & 
Dredging Co. for $4,500. 

SEATTLE, WASH.—The street committee has decided to 
appropriate $1,700 for a new bridge on Yesler Way, and 
new bridges are also to be built over other gulches in 
that vicinity——The board of public works has rejected 
bids, the lowest of which was $5,000, for the Latona 
bridge. 

SPOKANE, WASH.—Bids are asked by the county com- 
missioners until Sept. 9 for building three bridges and for 
grading the Thorp Road. H. H. Hubbard, Clk. 


LOS ANGELES, CAL.—An election is to be held Oct. 
29 to vote on the issuance of $100,000 of bridge bonds. 


ORANGE, CAL.—Bids are asked by the county super- 
visors until Sept. 15 for repairing the Chapman St. bridge. 
Check of $200. W. A. Beckett, Co. Clk. 


SAN JOSE, CAL.—The following bids were received by 
the county supervisors for constructing a bridge over 
Carneadero Creek: F. Kuchenbeiser & Son, steel, $9,175; 
John Doyle, stone, $11,820; John Doyle, steel, $6,875. 

CALDWELL, IDAHO.—An election is to be held Nov. 
4 to vote on the issuance of bridge bonds. 


WALLACE, IDAHO.—Reports state that a heavy frame 
bridge is to be constructed over the south fork of the 
Coeur d'Alene River at Bank St 


PETROLIA, ONT.—Bids are asked until Sept. 8 for con- 
structing two concrete abutments and wings of broken 
stone on Petrolia St. Bids will also be received at the 
same time for constructing a wrought-iron or steel high- 
way bridge, 85-ft. span and 24-ft. roadway. A. S. Code, 
Alvinston, Ont., Engr.; Jno. McHattie, Town C_k. 

TORONTU, ONT.—Reports state that a new steel bridge, 
to accommodate both railway and team traffic is to be 
Lambton Mills. J. A. L. McPherson, Isling- 
ton P. QO. 


WEST LORNA, ONT.—Bids are asked until Sept. 8 for 
constructing concrete arch culvert, 6 ft. in the clear and 
ft. long. Angus Smith, C. E. 
VICTORIA, B. C.—Bids are asked until Oct. 13 for con- 
structing steel eo of the Point Ellice bridge 
C. H, Tapp, Cy. Engr.; Wellington J. Fowler, Cy. Clk. 


BUILDINGS. 


BURLINGTON, VT.—The library commission on Aug. 
26 opened the following bids for the construction of the 
new library building and awarded the contract to Chas. 
E. Paige: Chas. E. Paige, Rutland, $42,700; Fissell & 
Wagner, Newark, N. J., $48,382; W. N. Pike, Lawrence, 
Mass., $49,347; Mason & Co., Burlington, $45,376; John 
H. Smith, Manchester, N. H., $51,360, and Thos. W. 
Rogers, Brandon, $45,939. 

BOSTON, MASS.—The following bids were received by 
Capt. A. M. Palmer, Q. M., U. S. A., on Aug. 28 for con- 
structing a fire apparatus building at Fort Strong: Jos. 
J. Callahan, Atlantic, Mass., $1,325 (accepted); John A. 
McPhail, 45 Lexington St., East Boston, $1,400; A. F. 
Kinney, 58 Troy St., Boston, $1,490; Angus McDonald, 
Boston, $1,978. 

GREENWICH, CONN.—A number of private residences 
are to be erected in Greenwich this year. Sites are now 
being located for some and work is already under way on 
others. Among them are included the residence for Geo. 
F. Dominick, New York, costing $100,000, on which work 
will be started in a few days; a residence for A * 
Michler, Pres. Seaboard Paint Co., at Crest View, cost- 
ing $100,000; one for George Lauder, costing $100,000, 
a of Clyde Fitch, which, when completed will cos 
50,000. 

BUFFALO, N. Y:—The directors of the Buffalo Society 
of National Sciences have accepted the land offered b 
Dexter P. Rumsey for a site for its new building, whic 
will cost about $100,000. The land measures 280 x 250 ft. 


NEW YORK, N. Y.—Plans have been filed by the Trus- 
tees of Teachers’ College for a 5-story brick school, 110 x 
84 x 104 x 56 ft. at 548-51 West 120th St., to cost $200,- 
000. Parish & Schroeder, Archs., 3 West 29th St.; by 
M. 8S. Rachmil, 29 Willett St., for a 7-story brick work- 
shop, ‘79 x 59 ft., at Water and Rutgers Sts.; by the 
estate of J. A. Roosevelt, 33 Wall St., for eight 3-story 
brick flats, 45 x 100 ft., at 129-31 Fifth Ave., to cost 
90,000. Israel & Harder, Archs., 31 West 31st St.; by 
the West Side Construction Co., 2600 Broadway, for a 12- 
story brick hotel, 100 x 93 ft., in 77th St., to cost $600,- 
000. G. F. Pelham, Arch., 503 Fifth Ave. 


CAMDEN, N. J.—Irving Buckle, Chn. County Bldg. 
Com., of Camden, has announced the programme of the 
competition for the selection of an architect to draw 
plans for the new court house and county jail. The 
designs are to be submitted by Dec. 31, 1902. There 
will be five architects selected, each of the unsuccessful 
ones to receive $800. hose selected to compete are 
Rankin & Kellogg, G. W. & W. D. Hewitt, Horace Trum- 
bauer, Frank Miles, Day & Bros., Philadelphia, and Geo. 
B. Post, New York. 


ORANGE, N. J.—The contract for the erection of the 
new 4-story stone building for Roth & Co. has probably 
been let by this time, as work is expected to be started 
on Sept. 5. The cost of the structure will be $200,000. 


TRENTON, N, J.—Bids for the construction of the new 
senate chamber were opened by the state house commis- 
sion on Aug. 16 as follows: Lewis Lawton & Son, Tren- 
ton, $124,450; Joseph H. Cuttey, $133,000; Wm. Johnston, 
$139,575; Samuel W. Mather, $142,724; James W. Lan- 
ning, $143,500; Robert Johnston, $163,524. 


MEADVILLE, PA.—The Meadville Theological School, 
of this place, will soon award a contract for a new col- 
lege building, to be of brick, three stories high, and to 
cost $40,000. 

PHILADELPHIA, PA.—Watson, Huckel & Co., Archs., 
1208 Chestnut St., are taking bids for the erection of a 
store building at 1219 Market St. for Horn & Horn, 1111 
Market St., to be of brick and steel construction and fire- 
proof, and to be four stories, 26 x 170 ft., and cost $70,- 
000. The F. S. Walton Co., Archs., 136 South Front 
St., are taking bids for a press house, store house, engine 
and boiler house and cooper shop to be built at Delaware 
Ave. and Orthodox St. The buildings will be two stories 
high and constructed of corrugated iron, and will cost 

,000. Some new equipment will be required.—Pen- 
nock Bros., contractors, 305 Walnut St., have signed a 
contract for the erection of an addition to the Orthopedic 
Hospital, at 17th and Sumner Sts., to be four stories, 100 
x 110 ft., of brick and steel and fireproof construction. 
The cost will be about $125,000.——Philadelphia archi- 
tects have been invited to furnish competitive plans to 
the syndicate of Philadelphia, New York and Pittsburg 
capitalists who intend erecting a building on the site of 
Monmouth Hotel at Spring e, costing ebout $300,000. 


PITTSBURG, PA.—Machin & Brow: 
North Seventh St., Philadelphia, have . 
tract for erecting an apartment house «: 
Kennett St. for the Monongahela Rea) 
tion. It wil) be seven stories, 170 x 20) 

,000.—The building owned by Gre 
Chas. R. Hiller in the East Liberty 
added to. The new structure will be eic 
60 x 120 ft., and will cost $150,000,— 
been let to Kerr & Fox for the ere:: 
municipal hospital for contagious diseas. 
87 he buildings will include two sma 
separate administration and a heating »)!. 
bidders were Geo. H. Cochran, $94,3(«) 
Co., $99,751; Wm. Miller & Sons, $95 - 
Schunk, $91,000; Wm. Kerr Sons, $86,900 

SEWICKLEY, PA.—The borough counc 
have issued a call for competitive plans 
building, to cost about $40,000. D. H a 
ough Engr., should be addressed. — 


WASHINGTON, D. C.—Jas. G. Hill, A 


Bldg., has taken bids on the erection ‘of rhea 
the warehouse of the American Security « pr adh. 
15th St. and Rhode Island Ave. It will b: Pee 


hid 
received by W. H. Hills, Gh. Clk. Treasury Dep Woes, 
ington, on Aug. 22 for a new roof covering on thet ¢ 
Treasury building: Edward Sons Co., Philadel. 
phia, $21,000, $30,500, $22, , time 60 days: Wy. ¢ 
Mitchell, 3100 M St., Washington, $19,900; Mitchel) Root. 
ing Co., Third and B Sts., Washington, $13,212. Cresen 
Compound Mfg. Co., Washington, $9,000 


ANNAPOLIS, MD.—Bids are asked until Sept. 10 for th: 
construction of one commanding and two junior offi crs 
quarters at marine barracks, Naval Academy. (0). F | 
Dening, Q. M., U. S. M. C, 


BALTIMORE, MD.—Baldwin & Pennington, Archs 


South St., are prepgring plans for a church on 


at Preston 


and Luzerne Sts. for St. Catherines’ R. C. Church, to by 
of stone, two stories in height. It will cost $50.00. Th. 
same architects have awarded J. E. Marshali & Sop 


Chamber of Commerce Bldg., the contract for crecting 
an addition to the building at 9-11 South St. for the Sate 
Deposit & Trust Co. of Baltimore. It will be of brick ang 
stone, three stories, and will cost $100,000. 

NEWPORT NEWS, VA.—The plans for the new building 
of the Hampton Roads Military Academy are about com. 
pleted, and call for a 3-story stone structure. It wil) b: 
built this spring. Col. E. W. Huffman is in charge of 
the institution. 

HIGH SPRINGS, FLA.—Bids are asked until Sept. 15 
for the construction of a brick school building. A’. W 
Barrs, Hogan St., Jacksonville, should be addressed 

NASHVILLE, TENN.—Bids are asked until Sept. 1s 
for the erection of the Carnegie library building in this 
city. Wm. L. Dudley, Chn. Bldg. Com. 

PARIS, KY.—Bids are wanted by the building commit- 
tee of the Bourbon county fiscal court until] Sept. 15 for 
the erection of a new court house at Paris. J. W. Thomas, 
Jr., Chn.; Frank P. Milburn, Arch., Columbia, S. C 

SAULT STE. MARIE, MICH.—Bids are asked until 
Sept. 10 for the construction of two car barns for the 
Trans-St. Mary’s Traction Co., as stated in our adver 
tising columns. G. W. Chance, Ch. Engr., 44 McTav- 
ish Bl 

SHEBOYGAN, WIS.—Bids are asked until Sept. 10 for 
the erection of a public library, to cost $35,000. Francis 
Williams, Library Bd., should be addressed. 

DES MOINES, IA.—The building committee of the Iowa 
State College trustees are considering plans for the new 
$300,000 collegiate building to be erected on the site of 
the one recently burned down. 

NEVADA, IA.—The main building at the lowa Agricul- 
tural College was entirely destroyed by fire on Aug. 11. 
Plans have already been drawn and approved for the new 
building to replace the north wing, destrcyed by fire in 
1 About $300,000 will be expended on this structure. 

OSKALOOSA, IA.—Bids are asked until Sept. 1s for the 
erection of a library building. Frank E. Wethere!l!, Arch., 
of this city, prepared the plans. 

KANSAS CITY, MO.—A resolution was adopted on Aug. 
21 by the board of education calling for an election for 
Sept. 27 to vote on the proposition to issue $)i),(00 ip 
bonds, to be used in the construction of new schivols. 

KANSAS CITY, MO.—The Western Methodist book con- 
cern has secured property on Baltimore Ave, between 
10th and 11th Sts., and will erect a 7-story builiing cost 
ing about $300,000. 


ST. LOUIS, MO.—A hotel building will be put up at 
King’s Highway and West Pine Boulevard by a sy dicate 
represented by the Saxonia Realty Co. It will cost in the 
neighborhood of $700,000, and will be nine stories high, 


fireproof in construction, containing 300 rooms. [rnest 
C. Janssen, Arch., is preparing the plans. 
BEAUMONT, TEX.—Bids are asked until Sep’. 12 
the erection of the Catholic church at Beaumo: J. B. 
Brechin, Arcli. 
CORSICANA, TEX.—The county commissioners have 
decided to call an election in November for the ‘5 
of $150,000 in bonds for the building of a new co! 
DENVER, COLO.—Work will be started within 4 short 
time on the new residence to be built by Frank <mith at 
the corner of York St. and 18th Ave. The hovse is de- 
signed by Fisher & Huntington, Archs. It is s!ted that 


Eben Smith is negotiating for a site in 18th _facing 
City Park, for the erection of a residence to cos 1,000. 
TACOMA, WASH.—Plans have been prepar' ‘or 4 
business building in Tacoma, to be erected at » and A 
Sts. by W. F. Sheard. It will be two stories ot 
ft., of brick, and will cost about $30,000 a 
BAKER CITY, ORE.—The new academy bu hon 
constructed by the Sisters of St. Francis ©) ee “a 
tween $65,000 and $70,000. Plams have been). 
Architect Burns. 4 
OROVILLE, CAL.—Bids are asked until Se)’ 
erection of a jail building on Court House nds 


Oroville. H. T. Batchelder, Co. Clk. ont 
PASADENA, CAL.—C. H. Brown, Arch., °'4.°5 Bids 

plans for the new oy hall are about comp.-':-. 

will shortly be called for, a 


88 No. to 
cost $70,000.——B. F. Simmons, Arch., Wa . 
soon award the contract for an apartment 
St. and Florida Ave., to be built of brick 
to be five stories in height, 64 x 100 ft. 
nedy, Arch., 113 North Charles St., Ba] 
. preparing plans for a parochial schoo! at 
and K Sts. for St. Aloysius R. C. Church. } , 
? . The cost of the building, which will be of b 
three stories in height, 60 x 155 ft., will Kx 
The Baltimore & Ohio R. R. Co. is having ; 
by W. H. Wells, Engr., 1300 Pennsylvania 
additions to its freight terminals at 13th St “ 
s Ave., S. W.—The war department, care Su 
Rixey, will soon commission an architect t 
and specifications for the new army hosp a 
ington, for which $140,000 has been ay ed 
: Harding & Upman, Archs., 1316 G St., N. W 
under way for a business building at 1332 \y ‘ 
: a syndicate headed by R. E. Sullivan, 1202 NW 
It will be of brick and stone, four stories Ns % 
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SAN FRANCISCO, CAL.—The hospital and health com- 
ittee of the board of supervisors are considering the 
‘ans drawn by Martens & Coffey, Archs., for the new 
ty and county hospital. 

ZALT LAKE CITY, UTAH.—The committee on police 
od prison of the council has decided to reject all plans 
d specifications for a city jail recently submitted to the 


ard of public works. The board will advertise for new | 


‘ang and specifications for a jail accommodating 60 pris- 
pers and costing not more than $35,000. 


WATER SUPPLY AND IRRIGATION. 
LEXINGTON, MASS.—The town has appropriated $15,- 
«) for improving the water supply. 

FREDONIA, N. Y.—Jas. P. Morrissey, of Dunkirk, N. 
,.. has made a report upon the condition of the works. 
. is stated that important repairs will have to be made 
o the reservoir, etc. A. Mayturn is Trustee; Jos. 
rwin is Water Comr. 

KINDERHOOK, N. Y.—The question of a water supply 
rom artesian wells to cost about $25,000 is being con- 
‘dered. 

MIDDLETOWN, N. Y.—T. M. Lesher & Son, of Provi- 
tence, R. L, have abandoned their contract for the new 
pipe line for the water supply, costing, with a tunnel, 
£61,000, according to local papers. AAbout two-thirds of 
‘he work has been done. The water board will probably 
ask for new bids at once. T. W. Davey is Supt. 

OYSTER BAY (L. I.), N. Y.—The Nassau Water Co., of 
Manhattan, has been granted a franchise for furnishing 
water to Glen Cove, Oyster Bay, Hicksville and Farming- 
dale. Wm. J. Kelly, 128 Broadway, New York, is in- 
terested. 

TONAWANDA, N. Y.—This place will vote Sept. 4 on 
the question of issuing $30,000 in bonds for improving the 
works. 

YONKERS, N. Y.—We are informed that the item under 
Watervliet, N. Y., in our last issue should have been 
Yonkers. The bid for the pump was received Aug. 7, and 
that of the d’Auria Pumping Engine Co., Philadelphia, 
should have been $19,550, and not $10,550. 

LONG BRANCH, N. J.—The Home Water Co. has been 
incorporated to lay water mains, set hydrants, etc., in this 
city, to cost about $20,000. Ira H. Carpenter, of New 
Rochelle, N. Y.; Benj. P. Morris, of Long Branch, and 
John M. Quinn, of New York, are interested. 

PENNSGROVE, N. J.—Reports state that the council 
will want bids at once for works and an electric plant. 
By a mistake of the printers this item appeared in our 
issue of Aug. 21 under Pa. 

PHILLIPSBURG, N. J.—The Hopatcong Water Co. has 
been incorporated with a capital of $100,000 by Geo. R. 
Elder, of Easton, Pa.; Sylvester C. Smith, Phillipsburg, 
and Louis B. Chandler, of Elizabeth, N. J. 

BLAIRSVILLE, PA.-—Bids are asked until Sept. 12 
for improving the works, as stated in our advertising 
columns. Wilson & Smith, Engrs., Saltsburg, Pa.; E. M. 
Evans, Chn. Com. 

CORAOPOLIS, PA.—This place will soon vote on the 
question of issuing $20,000 in bonds for works and an 
electric plant. 

LANCASTER, PA.—Sam’! M. Gray, of Providence, R. I., 
has submitted a letter again recommending the construc- 
tion of a new stand-pipe, duplicate force main and other 
improvements to the works, first reported on by Mr. Gray 
in 1896. Chester W. Cummings is Mayor. 

LANSDALE, PA.—Jos. Sweigard & Co., of Philadelphia, 
have been awarded the contract by the Lansdale Water 
Co. for an air-lift pumping plant of 400-gallons capacity 
a minute. 

NEWCASTLE, PA.—The Newcastle Water Co. has begun 
to lay 65 miles of new mains and to make other im- 
provements to its works. 

NEW FLORENCE, PA.—The New Florence Water Co. 
has been incorporated with a capital of $10,000 by D. 8. 
Hoover and J. M. Wilson. 

PHILADELPHIA, PA.—Bids are asked until Sept. 12 for 
a 20-in. cast-iron water pipe for fire service, a traveling 
crane, intake pipe, etc. W. C. Haddock, Dir. Pub. Wks. 

PITTSBURG, PA.—J. O. Brown, Recdr., wiil submit 
plans and specifications for a filtration plant to the coun- 
cils of Sept. 7. W. H. Stevenson is Chn. Filtration Com. 

PITTSBURG, PA.—The B. & O. R. R. Cd. proposes to 
secure a new water supply for the Pittsburg division by 
laying pipe to the mountains. L. G. Haas is Gen. Supt. 

PITTSBURG, PA.—Plans and specifications for the pro- 
posed sand filtration plant at Aspinwall have been sub- 
mitted to J. Guy McCandless, Dir. Dept. Pub. Wks. 

WILMINGTON, DEL.—The water commissioners has de- 
cided to proceed with the improvements to the third dam. 
Chas. A. Hague is Engr., 39 Cortlandt St., New York. 


SOMERSET HBIGHTS, MD.—The Somerset Heights 
Water & Power Co. has been incorporated to build 
works here. 

FREDERICKSBURG, VA.—The council committee has 
recommended improvements to the works to cost $8,000. 


LYNCHBURG, VA.—The question of a site for the pro- 
posed new pe works is being considered again. W. 
C. N. Randolph is Supt. W.-W.; H. L. Shaner is Cy. 
Engr.; W. V. Wilson is Chn. Water Com. 

PORTSMOUTH, VA.—The Portsmouth, Suffolk & Berkley 
Water Co. has completed plans for extending the works, to 
include a pumping station at Lake Kilby. Geo. Hornung 
is Gen Mgr. 

SHENANDOAH, VA.—It is stated that D. G. Adelsburger, 
722 Pennsylvania Ave., Baltimore, Md., has completed 
plans for gravity works. 

— W. VA.—The question of works is being con- 
sidered. 

AIKEN, 8S. C.—Bids are asked until Sept. 10 for an 8, 
10 or 12-in. artesian well. J. L. McCaster, Cy. Clk.; F. 
W. Wessels, Chn. Com. 

ARCADIA, FLA.—This place will soon vote on the ques- 
tion of issuing $20,000 in bonds for works, according to 
reports. 

HARRODSBURG, KY.—This place will soon vote on 
the question of issuing $60,000 in bonds for works and an 
electric plant. Address City Attorney Hardin. 

VERSAILLES, KY.—Thos. Seller and D. L. Thornton 
are on a committee to investigate the matter of grant- 
ing a franchise for works. 

FINDLAY, 0.—Engincer McKibben, of Van Wert, O., has 
submitted a report on new works, showing that it will 
cost about $67,000 more than the bond issue of $150,000. 
The board of water trustees has recommended that the 
council sell the $150,000 in bonds at once, so that work 
=~ be begun. Address Trustee Frey and Councilman 

een. 

MASSILLON, O.—Mayor Bell is advocating the munici- 
pal ownership of the works and the electric light plant. 

TOLEDO, 0.—Geo. H. Benzenberg, of Milwaukee, Wis., 
and Allen Hazen, 220 Broadway, New York, have been 
engaged by the water board to investigate and report 
upon the matter of a pure water supply for this city. 
A local engineer will also be appoimted on the commig- 
sion, Sam’l M. Jones ig Mayor. 


MIAMISBURG. O.—Carl F. Shuber, Mayor, writes us 
that nothing will be done regarding the proposed works, 
as the proposition to issue bonds was recently defeated. 

NILES, 0.—Wm. Wilson, C. E., writes us that the coun- 
cil must soon let a contract for a new pump to lift the 
water 40 ft. 

SPRINGFIELD, 0O.—Bids are asked until Sept. 16 for 
purchasing $30,000 of 4% bonds, the proceeds to be used 
for extending the mains. R. N. Lantz, Cy. Clk. 

WEST BADEN, IND.—The council is reported as arrang- 
ing to secure a water supply from the reservoir of the 
West Baden Springs Co. 

CENTENNIAL HEIGHTS, MICH.—The Carlton Hard- 
ware Co., of Calumet, Mich., has been awarded the cno- 
tract for works. Geo. Hall, of Calumet, has the sub- 
contract. 

HENRY, ILL.—The contract for the new works was 
let Aug. 27 to the National Construction Co., of South 
Bend, Ind., at $29,500. This will include a pumping plant 
and station for the air-lift system and 5% miles of 4, 6, 
8 and 10-in. mains. The contract for boring two wells at 
the site of the pumping station has been let to Theo. 
Bickerman, of Henry. 

MOLINE, ILL.—D. W. Mead, First National Bank Bldg., 
Chicago, has revised the plans for the new works by in- 
creasing the capacity of the filter plant to 3,500,000 and 
the pumping plant from 5,000,000 to 6,000,000 gallons 
Address Mayor Wessell. 

OAKLAND, ILL.—The council has been asked to issue 
bonds for works. 

FAYETTE, IA.—C. P. Chase, of Clinton, Ia., is reported 
to have been engaged to prepare plans for works. A vote 
on the question will be taken. 

GRINNELL, IA.—Bids are asked until Sept. 12 for fur- 
nishing pump, cast-iron pipe, pipe laying and other work, 
as described in our advertising columns. D. L. Benson, 
Engr., Grinnell Water Co. 

JESUP, IA.—This place voted Aug. 25 on the question of 
works. 

PIERCE, NEB.—Bids are asked until Sept: 16 for a steel 
tank, 22 x 30 ft., on a steel tower 80 ft. high, with con- 
crete foundation, etc. A. C. Koenig, Engr., N. Y. Life 
Bldg., Omaha, Neb.; L. R. Herbert, Clk. 

EGAN, S. DAK.—I. C. Taylor, Mayor, writes us that 
plans for works are not yet completed. Pop., 700. 

DICKINSON, N. DAK.—Bids for works will probably be 
wanted about Oct. 1, according to reports; estimated cost, 
$20,000. Address L. A. Simpson. 

BOZEMAN, MONT.—Bids are asked at once by the 
Bozeman Creek Reservoir Co. for a dam to cost $10,000. 
F. W. Bull, Secy.; C. M. Thorpe, Engr.-in-Ch.; Saml. Tor- 
tier, Consult. Engr. 

CARTHAGE, MO.—The committee, composed of Jos. 
Spence, W. H. Waters and W. S. Shuler, has reported on 
a new 20-year franchise with the owners of the works. 
A new intake and 16-in. main and distributing pipes are 
to be laid, a new 3,000,000-gallon pump installed, 125 
hydrants set, a gravity filter plant of 2,000,000 ga‘lons 
built, etc. 

KANSAS CITY, MO.—Local papers state that a pre- 
liminary survey for the water-works aqueduct from Quin- 
dara, as recommended by the experts, will be made this 
month. It is stated that no work will be undertaken for 
some time, 

KIRKWOOD, MO.—Bids are asked until Sept. 16 for fur- 
nishing the materials and for constructing a distributing 
system, as stated in our advertising columns. J. G. 
Hawken, Cy. Clk.; Owen Ford, Engr., 710 Security Bldg., 
St. Louis Mo. 

AUSTIN, TEX.—The works here owned by the Austin 
Water & Light Co. will be sold to the city, according to 
reports. Address City Commissioners Doom and Powell. 

EL PASO, TEX.—Bids are wanted by the council until 
Sept. 30 for furnishing this city with a water supply under 
a 35-year franchise. Address Mayor Hammett and Alder- 
man Look. 

HOUSTON, TEX.—The Northern Irrigation Co. has let 
the contract to Conley & Co. for the machinery, etc., for 
the pumping plant for the irrigation canal, the contract 
for which has been let to W. S. Delery. M. L. Elken 1s 
Engr.-in-Ch. 

PORT ARTHUR, TEX.—J. C. McDowell, of this place, is 
reported to have been granted a franchise for works. 

GEARY, OKLA. TER.—This place has voted to issue 
$27,000 in bonds for works. 

PAULS VALLEY, IND. TER.—The plans and recom- 
mendations of Chester B. Davis, of San Antonio, Tex., and 
10 Wall St., New York, for a water supply from artesian 
wells have been adopted; estimated cost, $56,000. 

GOLDEN, COLO.—Bids are asked until Sept. 15 for con- 
structing gravity works. Bond, $25,000. W. H. Carter, 
Cy. Clk 

QUESTA, N. MEX.—Edward Hatton, Vice-Pres. “Taos 
County Irrigation & Improvement Co., writes us that bids 
will be wanted about Oct. 1 for constructing works. The 
company wishes to be placed in correspondence with 
manufacturers of 36 to 48-in. wooden pipe and 36 to 48-in. 
steel pipe, with a shut-off valve. Plans are about com- 
pleted. There will be wanted about a mile of large 
wooden pipe, five 150-ft. pieces Of steel pine, etc.; esti- 
mated cost about $250,000. Frank Floyd, Secy. and Treas. 

BALLARD, WASH.—Bids for furnishing wooden pipe for 
the works were received Aug. 19 from Joe Frank, Bell & 
Price and the Sodenberg Pipe Co., all of Seattle, Wash., 
and Frazier & Co. and the Pacific Coast Pipe Co. (lowest), 
of Ballard. : 

EDMUNDS, WASH.—The Edmunds Spring Water Co. 
has been incorporated with a capital of $15,000 by A. M. 
Yost. 

EVERETT, WASH.—The Everett Water Co. is reported 
to have begun the construction of new works, to cost 
about $100,000. 

MT. VERNON, WASH.-—Seattle are planning to 
build new works to cost about $50,000. 

WHATCOM, WASH.—E. S. Emerson, of Boston, Mass., 
has purchased $60,000 of bonds for extending the works. 
The Oregon Iron & Steel Co. has the contract for the pipe 
at about $27,000, and K. Sauset that for laying the mains 
at $7, 


CORVALLIS, ORE.—Sidney Smith, C. E., and Judge 
Carey have made a proposition to furnish this city with a 
new water supply. 


CALIFORNIA.—J. B. Lippincott, of Los Angeles, Cal., 
and resident hydrographer of the U. S. Geological Survey, 
has perfected a plan for making Kings River pump its 
own water for irrigation purposes. It would require 
reservoirs, power plants, etc. 


MARYSVILLE, CAL.—The Krogh Mfg. Co., of San Fran- 
ciseo, Cal., has been awarded the contract at $7,100 for a 
new pumping plant for the city works. 


SACRAMENTO, CAL.—Russell L. Dunn, of San Fran- 
cisco, has submitted a proposition to furnish’ this city 
with a water supply from the north fork of the American 
River, near Towles, Placer county. 


SAN BERNARDINO, CAL.—This place will soon vote on 
the question of issuing $190,000 in bonds for new works 

SAN JOSE, CAL.—City Engineer Pieper is making esti 
mates for a water supply for Alum Rock Park, to cost 
about $50,000. 

SAN PEDRO, CAL.—W. A. Foster, Cy. Engr., Long 
Beach and San Pedro, writes us that the council has asked 
for propositions for water-bearing lands with the intention 
of constructing works. Rids for a franchise for an electri 
and gas plant are being asked. John Gaffey has asked for 
the franchise. The citizens have asked for a sewerag 
system. Pop., 3,500. 

DOUGLAS, ARIZ.—The Douglas Improvement Co. will 
begin work at once on its proposed works and electri 
and ice plants. M. J. Brophy is Pres 

MONROE, UTAH.—The matter of a water supply is 
being considered. 

PROVO, UTAH.—The council is reported as inv: stigating 
the question of a better water supply ; 

RICHFIELD, UTAH.—The mayor writes us that bids 
for works will be wanted in about 70 days. Pop., 2,000 
_ SALT LAKE CITY, UTAH.—The council proposes to 
issue $100,000 in bonds for improving the works and 
building a reservoir at Parleys. F. C. Kelsey is Cy. Engr 
_ EDMONTON, ALBERTA, CAN.—Bids are asked until 
Sept. 17 for a compound duplex pumping engine of 600 
gallons a minute, two centrifugal pumps of 600 gallons a 
min. gach, and two 20-HP. steam engines. Willis Chip 
man, Ch. Engr., 108 Bay St., Toronto, Ont.: Geo. J 
Kinnard, Secy.-Treas. 

WINNIPEG, MAN.—The question of increasing the water 
supply and buying new pumps is being considered 

RENFREW, ONT.—W. E. Smalifield, Arthur Gravelle 
and C. J. Scott, of the water committee, have submitted 
three plans for pumping the water supply, either by 
electricity, water power or gravity , 


SEWERAGE. 


SANFORD, ME.—Geo. W. Hanson, Selectman, writes us 
that a survey for sewers has been made, but that the town 
has not as yet voted to construct them. It may do so, 
however, at the next March meeting. Wm. M. Ames, Ber 
wick, Me., is Des. Engr. ; 

LEOMINISTER, MASS.—J. W. Gates, GC. E., writes 
that nothing has been done toward a sewage disposal 
plant save to take a few levels, and that for the present 
nothing further will be done. 

_MARBLEHEAD, MASS.—F. L. Fuller, C. E., 12 Pear! 
St., Boston, Mass., is making surveys and plans for a 
system of sewers for this town. 

TEWKSBURY, MASS.—The need of sewerage for this 
place, according to reports, is being discussed. 

PAWTUCKET, R: I.—The council has passed an ordi- 
hance appropriating $6,500 for the enlargement of the 
South Woodlawn sewage filtration beds. 

DANBURY, CONN.—Bids are asked until Sept. 6 for 
constructing about 480 ft. 6-in., 580 ft. &-in., 270 ft. 10-in. 
1,490 ft. 12-in., 835 ft. 15-in. best salt-glazed vitrified pipe 
sewer, also 17 manholes. A. L. Davis, Cy. Engr.: W. G. 
Olmstead, Cy. Clk. P 

NEW BRITAIN, CONN.—We are informed that a sapi- 
tary and storm sewer in Wallace St. and a 20-in. sewer in 
Arch St. have been ordered by the common council, All 
sewer work, however, is done by city labor, so no con- 
tracts are let. 

WATERBURY, CONN.—The city engineer has beeu au- 
thorized to call for bids until Sept. 9 for constructing 
sewers in Edwards St., North Willow St. and W. Main St. 

LONG ISLAND CITY, N. Y.—The contract for construct- 
ing a new sewer in Whiting Ave., Elmhurst, has been let 
to D. C. Bowker for about $9,000, and the contract for 
constructing new sewers in Lamont Ave., Eighth, Fifth 
and Third Sts., to Wm. J. Brennan, for about $2,500 each. 

NIAGARA FALLS, N. Y.—The contract for constructing 
a sewer in 14th St. and in Walnut Ave. has been let to 
W. H. Cookman for $4,872. 


ONEIDA, N. Y.—Bids are asked until Sept. & for con- 
structing an S-in. vitrified pipe sewer in Lenox Ave. and 
Vanderbilt Ave. J. F. Connor, Cy. Clk. 

NEWARK, N. J.—The contract for constructing section 
3 of the joint trunk sewer system has been let to Costa 
Construction Co. for $107,020. 


ORANGE, N. J.—Bids are asked until Sept. 8 for con- 
structing 500 ft. S-in. sanitary sewer, one manhole and one 
flush tank. Fred. T. Crane, Cy. Eugr. 

ERIE, PA.—An ordinance has been signed by the mayor, 
creating a bond issue of $28,000, to aid in constructing the 
proposed East Ave. main sewer. 

HARRISBURG, PA.—Bids are soon to be taken for a 
sewerage system for this city, the estimated cost of which 
is $365,000. James H. Fuertes, 140 Nassau St., New York, 
is Cons. Engr., and M. B. Cowden, 222 Market St., Har- 
risburg, is Res. Engr. 

NORRISTOWN, PA.—Bids are asked until Sept. 15 for 
constructing about 4,387 ft. of 15 to 36-in. pipe storm 
sewers, with laterals, manholes and inlets, as is stated 
in our advertising columns. S. Cameron Corson, Boro. 
Engr.; John H. Rex, Chn. Sewer Com. 

ROCHESTER, PA.—An ordinance is to be voted on soon 
for an issue of $50,000 of bonds, $23,000 of which ts for 
sewers and $23,000 for street work. 

WILLIAMSPORT, PA.—The contract for constructing 
storm sewers in Mulberry, Fifth and Park Sts. has been 
let to the Coryell Construction Co., for a total of $3,776. 

BERKELEY, VA.—The contract for sewering Liberty 
St. has been let to Guild & Co., Chattanooga, Tenn., for 
$22,561. 

LAKE CHARLES, LA.—The question of sewerage ha« 
been before the council for consideration. 

NEW ORLEANS, LA.—Bids for the construction of 
sewerage in this city have been received and tabulated 
and the executive committee of the sewer and water 
board have, according to reports, recommended that all 
the bids be rejected on the ground that the proposals are 
far in excess of the estimates. The bids received were 
as follows, (1) being bid for contract A, (2) for contract 
B, and (3) for contract C, while (4), (5) and (6) are bids 
for contracts A, B and C, respectively, of the main sewer 
work: Thos. F. Moore & Co., Syracuse, N. Y., (1) §$608,- 
878, (2) $715,522, (3) $822,141, (4) $156,245. (5) $420,000, 
(6) $470,616; John Dowdle, New Orleans, (1) $700,248, (2) 
$714,549, (3) $886,801, (4) $156,245, (5) . $349,982, (6) 
$464,492; U. S. Construction Co., Milwaukee, Wis, (1) 
————, (2) $813,325, (3) $863,706, (4) $———, (5) 
£553,027" (6) $441,934. Bids for pumping machinery under 
contract D were received from the Camden Iron Works, 
Camden, N. J., and the Hoffman Engineering Co., Phila- 
delphia, Pa. 

VICKSBURG, MISS.—This city, says a local papery.w li 
float bonds in the near future for building sewerage and 
purchasing the .water-works, if satisfactory arrangements 
ean be made with the water-works company to sell to 
the city. 

PADUCAH, KY.—The extension of the sewerage system 
out Court St. and thence to Broadway is being agitated. 
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AKRON, 0.—The council has adopted a resolution to 
proceed with legislation for the construction of a sewer in 
Cuyahoga St., from Tallmadge Ave. to Little Cuyahoga 
River 

BUCYRUS, O.—Ordinances have been passed for the 
construction of sewers in East and West Warren Sts.; 
also in South Walnut, East and Rogers Sts. W. H. lame 
is Cy. Clk 

CLEVELAND, O.—Bids are asked until Sept. 16 for the 
purchase of $65,000 of sewer bonds, $100,000 of water- 
works bonds and various other bond issues. J. P. Madigan, 
Cy. Audr. 

EATON, 0.—The sewerage question has been before the 
council and at a recent meeting a Columbus engineer 
stated that a sewer system could be constructed in Eaton 
for about $45,000 a mile. 

YOUNGSTOWN, O.—Press reports state that steps are at 
once to be taken for increased sewer accommodations in 
the north and eastern sections of the city. One plan 
under consideration is the establishment of a modern sew- 
age disposal plant at the Dry Run sewer outlet. 

YOUNGSTOWN, O.—Bids are asked by the city commis- 
sioners until Sept. 20 for constructing a sewer in South 
Ave., between Flint Hill St. and the Mahoning River. 
Cc. E. Cross, Clk 

MONTICELLO, IND.—Bids are asked until Sept. 12 for 
constructing sewer No. 14. W. J. Gridley, Town Clik 

NEW ALBANY, IND.—The council has approved a spe- 
cial committee report recommending that the city engineer 
be authorized to prepare plans for a sewerage system. 

VINCENNES, IND.—Jere Hershy, Cy. Civil Engr., writes 
that bids will be received until Sept. 15 for about 2,660 
ft. of 24-in. and 30-in. pipe sewer to be laid in St. Clair 
St., after plans and specifications of the city engineer. 

PORT HURON, MICH.—Bids are asked until Sept. 12 
for constructing a brick and tile main sewer in Broad St. 
and 20th St. R. D. O’Keefe, Supt. Pub. Wks. 

PORTLAND, MICH.—A local press report states that 
Kent St. is to be sewered this fall, which will be the be- 
ginning of a complete system to be constructed within 
the next few years. 

ANTIGO, WIS.—The contract for a city sewer system 
has been let to Harding, Nelson & Johnson, Racine, Wis., 
for $19,000. 

MILWAUKEE, WIS.—The contract for section 3 of the 
West Side intercepting sewer, consisting of 668 ft., has 
been let to Thomas Zimmerman for $4.43 per ft. 

STURGEON BAY, WIS.—Bids are asked until Sept. 6 
for constructing about 1,400 ft. of 10-in. pipe drain. N. 
C. Garland, Cy. Clk. 

DES MOINES, IA.—Bids are asked until Sept. 15 for 
constructing about 1,800 ft. of 184in. vitrified clay-pipe 
sewer for Ridge and Laurel Sts., and until Sept. 17 for 
constructing about 455 ft. of 12-in. sewer in D St. J. E. 
Stout, Bd. Pub. Wks. 

SHENANDOAH, IA.—Sewers are projected in several 
streets of this city. Arnold C. Koenig, 904 N. Y. Life 
Bidg., Omaha, Neb., is Engr. 

WASHINGTON, IA.—A local report states that this city 
contemplates the construction of a new sewage disposal 
plant and that Prof. Marston of Ames, has been selected 
as the designing engineer. 

FORT SNELLING, MINN.—Bids ranging from $5,694 to 
$7,000 for new sewers at this place have been opened. 
The lowest bid was submitted by John Hankinson. 

ST. PAUL, MINN.—Plans for the Mendota St. sewer 
system have been submitted to the public works board by 
the city engineer. The estimated cost of the work is 
$7,200. 

SOUTH OMAHA, NEB.—Property owners along 24th St., 
from Q to U St., have been given leave to construct a 
sanitary sewer to connect with the big sanitary sewer 
which empties into the Missouri River, east of Albright. 

VERMILLION, 8S. DAK.—The contract for sewerage has 
been let to Eric Nylan. The cost of the system will be 
about $5,000. 

DALLAS, TEX.—This city has voted to issue $100,000 
of sewer and water bonds. 

OAK CLIFF, TEX.—The Citizens Sewerage Co. has ap- 
plied to the city council for a franchise to construct a 
sewer system in this city. 

TACOMA, WASH.—Resolutions have been passed order- 
ing the construction of sanitary sewers in sewerage dis- 
trict No. 26 

EUGENE, ORE.—The contract for constructing a 16-in. 
sewer between Oak and Pearl Sts. has been let to Munmey 
Bros. for $6,200. 

LOS ANGELES, CAL.—An ordinance has been passed by 
the council calling for an election Oct. 29 to vote on the 
issuance of $1,000,000 of bonds for an internal and outfall 
sewer and $400,000 of bonds for storm sewers. 

REDWOOD CITY, CAL.—A committee, of which H. P. 
Redding is a member, have been securing data regarding 
a complete sewer system for Menlo Park and Fair Oak. 
The cost of the system is estimated at $30,000. 

NIAGARA FALLS, SOUTH, ONT.—Reports state that 
an estimate of cost of $50,000 for constructing a sewer- 
age system here has been made by George Ross, C. E. 


GARBAGE DISPOSAL ‘STREET CLEANING 


JOHNSTOWN, PA.—Wm. H. Sunshine, of Love & Sun- 
shine, Secy. People’s Garbage Fertilizer Co., writes us 
that the company is being organized to enter into the 
garbage-consuming business. If the franchise is granted 
a modern crematory will be built. 

WILMINGTON, DEL.—Reports state that the street 
and sewer board will ask-for new bids at once for re- 
moving the ashes and for the purchase of five carts. 

SEATTLE, WASH.—F. M. Carroll, Health Officer, writes 
us that nothing has yet been done by the city, but the 
board hopes to have the city erect a crematory. 


STREETS AND ROADS. 


PORTLAND, ME.—A contract for paving High St. from 
Congress to Deering with bituminous macadam has been 
let to the Warren Bros., Boston, Mass. 

ARLINGTON, MASS.—Hearings have been held regard- 
ing the improvement of Woodlawn St. and Bartlett Ave.; 
also the construction of Arnold and Williams Sts. 

ASHBURNHAM, MASS.—The selectmen have asked bids 
until Sept. 8 for the improvement of 1,000 ft. of road, 
beginning at a point near the town farm and extending to 
South Ashburnham, 

BOSTON, MASS.—Contracts for paving on South St. 
and Merrimac St. have been let to P. H. Bradley and Wm. 
J. Rafferty for $2,616 and $9,397, respectively. 

BOSTON, MASS.—Bids are asked by the Boston school 
house commissioners, 120 Boylston St., until 12 o’clock 
Sept. 5 for grading and paving yard of the Bigelow 
Sehool; check of $500. 

BOSTON, MASS.—Bids are asked by the city engineer 
until Sept. 10 for constructing telford macadam roadway 
in Oakland St. and gravel roadways in connecting ways; 
check of $1,000. 


CHESTER, MASS.—Geo. H. Hapgood, Chn. Selectmen, 
writes us that the contract for the proposed section of 
state highway has not yet been let. The contract is let 
by the state highway commission, the town having noth- 
ing to do with the letting. 

ENFIELD, CONN.—Bids are asked by the selectmen 
of Enfield until Sept. 8 for constructing a macadam road 
in Thompsonville. Henry D. Alden, Selectman. 

WAREHOUSE POINT, CONN.—The contract for a mac- 
adam and telford road has been let to H. J. Mullen, 
Woodhaven, N. Y., for $5,200. 

FREDONIA, N. Y.—A petition has been presented to 
the village trustees asking for the paving of Temple St. 
with brick. 

FULTON, N. Y.—The contract for paving First St. has 
been let to R. W. Henson, Geneva, N. Y., for $18, 

ILION, N. Y.—Bids are asked until Sept. 10 for about 
2,500 sq. yds. brick paving and 1,500 ft. curb, as is stated 
in our advertising columns. Estimated cost of work, 
$8,000. J. D. Ringwood, Engr.; H. P. Mathews, Clk. 

NEW YORK, N. Y.—Bids are asked by the Manhattan 
borough president until Sept. 11 for regulating and re- 
paving with asphalt on Henry, 63d and 102d Sts. Jacob 
A. Cantor, Pres.——Bids are asked by the park commis- 
sioners, Fifth Ave. and 64th St., until Sept. 11 for the 
improvement of Crotona Parkway, consisting of 13,5 
cu. yds. earth excavation, 75) cu. yds. rock excava.‘on, 
28,800 sq. yds. telford macadam pavement, 3,950 sq. 


yds. 
asphalt rock and various other work. Wm. R. Willcox, 
Park Comr. 


OWEGO, N. Y.—The contract for paving Navy Island 
with Clearfield brick has been let to Chas. H. Bartow & 
Co., Columbus, O., for $5,377. 


CHESTER, PA.—Special council meetings have been held 
to consider the sewering and paving of streets in the 
Bethel Court district. 


HARRISBURG, PA.—Ordinances have been before the 
council calling for about 350,000 sq. yds. of brick paving. 
E. B. Cowden, 222 Market St., Harrisburg, is Engr. 

NEW CASTLE, PA.—Bids are asked until Sept. 8 for 
grading Cumberland Ave. between Crawford Ave. and 
Mulberry St. C. C. Duff, Cy. Clk. 

ROCHESTER, PA.—The question of increasing the 
borough indebtedness $50,000 is soon to be voiced upon. 
Of this sum $23,000 is for street paving and $23,000 for 
sewers. 

WASHINGTON, PA.—J. M. McAdam, Boro. Ingr., 
writes that an election was held Aug. 30 to vote on a bond 
issue of $150,000, to be used in paving the streets with 
brick. At the same time the question of whether the 
paving should be done by the-abutters paying 24 the cost 
or whether the whole cost should come from the general 
fund was also voted on. 


FREDERICKSBURG, VA.—This city is to ask for bids 
for the paving and curbing of several streets. C. E. 
Dickinson is the Engr. 

CINCINNATI, O.—The contract for improving Beek- 
man St. with granite blocks has been let to F. H. Kirch- 
ner & Co. for $29,636, and the contract for the improve- 
ment of Altenheim Ave, has been let to E. L. Gleason 
for $6,283. 

DAYTON, 0O.—Bids are asked until 12 o’clock Sept. 5 
for 7,040 sq. yds. brick or asphalt paving, 2, ft. 
straight curb, 260 ft. headers and 75 ft. circular curbing 
on Fifth St.; and until Sept. 9 for the improvement of 
Zeigler, Oliver and Brown Sts. by grading, graveling 
sidewalks, curbing, etc. Robt. H. Ferguson, Cy. Comp. 

GALLIPOLIS, 0.—The contract for about 10,000 sq. yds. 
of paving on Second Ave., Vine and Grape Sts. has been 
let to Beeson Bros. for about $13,000. 

HAMILTON, O.—Reports state that bids are asked until 
Sept. 6 for paving, grading and curbing on High St. M. 
O. Burns, Cy. Clk. 

KENT, O.—The village council has passed an ordinance 
for grading and paving with brick block or block asphalt 
or sheet asphalt on High St. 

LORAIN, O.—A local report states that contracts for 
paving Washington, Duane, Fifth and First Aves. have 
been let to Baldwin Brothers & Graham and the Ohio 
Engineering Co., each concern gettirg two streets. The 
bids aggregate $45,000. 

MASSILLON, O.—Bids are asked until Sept. 10 for 
about 17,000 sq. yds. of paving and 4,900 ft. curb reset- 
ting. T. H. Seaman, Cy. Clk. 

SPRINGFIELD, O.—The cost of paving Lagonda Ave. 
from Main St. to Buck Creek bridge has been estimated 
at $78,410, 

YOUNGSTOWN, O.—Bids are asked until Sept. 13 for 
paving Holmes St. between the Erie R. R. tracks and 
Madison Ave. C. E. Cross, Clk. 

INDIANAPOLIS, IND.—Bids are asked until Sept. 10 
for curbing and paving gutters with brick on Olive St. 
Harold C. Megrew, Bd. Pub. Wks. 

MONTICELLO, IND.—Bids are asked until Sept. 12 for 
the improvement of Washington St. W. J. Gridley, 
Town Clk. 

ARCOLA, ILL.—The city council has voted an appro- 
priation of $14,000 for paving Locust St. Thos. Monahan 
is Mayor, 

BLOOMINGTON, ILL.—The contract for paving on 
Clinton St. has been let to E. G. Dickerson, Danville, 
Ill., for $4,063. 

GALESBURG, ILL.—The paving of Holton St. between 
South St. and Monmouth Boulevard with Galesburg brick, 
at a cost of $2,700, has been petitioned for. 

JOLIET, ILL.—The council has accepted the recom- 
mendation, estimate and ordinance for paving Collins St. 
with asphalt, at a cost of $32,640. 

LODA, ILL.—F. F. Butzon, Pres. Village Trustees, 
writes us that the town is building about 30, to 35,000 
sq. ft. of cement sidewalks at 13% cts. per ft. for walks 
and 14% cts. per ft. for crosswalks. N. Peterson, Chn. 

PEKIN, ILL.—A petition for the paving of Fourth St. 
— age signed by a majority of the frontage of that 
stree 

JANESVILLE, WIS.—C. V. Kerch, Cy. Engr., writes 
that bids are asked until Sept. 20 by the street assess- 
ment committee for improving portions of Wall, Franklin, 
North High, Marion and Harrison Sts., the total esti- 
mated quantities being as follows: Excavation, 5,141 cu. 
yds.; cement curbing, 7,712 lin. ft.; combined curbing, 
482 lin. ft.; macadam pavement, 17,061 sq. yds.; brick 
gutters, 208 sq. yds. 

WAUSAU, WIS.—The council acted favorably regard- 
ing a petition for the macadamizing of Grand Ave. 

DES MOINES, IA.—Bids are asked until Sept. 17 for 
constructing about 3,075 ft. curbing in E. First St. and 
E. Second St. J. E. Stout, Bd. Pub. Wks. 

MARSHALLTOWN, IA.—Wm. Bremner, Cy. Engr., 
writes that a contract on about 9,950 sq. yds. of paving 
will be let Sept. 8. The city clerk has charge of adver- 
tising for bids. 

WASHINGTON, IA.—Petitions have been circulated 
asking for the paving of the public square with brick. 

ST. PAUL, MINN.—The following bids were received 
for paving West Seventh St. from Ramsey St. to Tus- 
carora Ave.: P. M. Hennessy, city’s part, $96,875; city 


part, $11,900. L. G. Washington, city’s 
$98,875; city railway’s, $11,465. James Forresta! 
city’s part, $97,360; city railway’s, $11,670. Fieldin 
Shepley, city’s part, $92,600; railway’s, $10,600. 
contract was awarded to Fielding & Shepley. 

WACO, TEX.—A special committee has been appo' 
to agitate the paving of Austin St. with asphalt. 

PETALUMA, CAL.—We are informed that at the 
meeting of the board the proposed improvement of Ww 
ern Ave. and Upham St. was laid on the table, and 
the contract for the work will not be let before Noy 
ber. N. S. Frost, Cy. Engr.; E. S. Shaver, Supt. Sts., 
charge of the work. 

SACRAMENTO, CAL.—The sum of $28,875 has | 
recommended for street work, and efforts are being m 
to raise this to $35,000 in order to repave J St. from Fr 
to Second St. 

STOCKTON, CAL.—Notice of intention has been gi, 
of macadamizing, grading and guttering Church St. fr 
Aurora to Grant St. 

TORONTO, ONT.—Contracts for street improvem. 
work have been let as follows: Fern Ave., Forest © 
Paving Co., california asphalt, $4,100; Marlboro Avy. 
Constructing & Paving Co., california asphalt, $6,12 
Widmer St., Constructing & Paving Co., california « 
phalt, $2,225; Church St., Barber Paving Co., trinid 
asphalt, $58,670; Walmer Road and Castle Ave., ( 
structing & ager, pg california asphalt, $11,900; Du 
can St., brick, $4,350; York St., brick, $5,475, City Eng 
neer; Wardell St., cedar paving, Constructing & Payi: 
Co., $1,978; St. Albans St., Dominion Paving & Co: 
structing Co., $3,513; Elm Ave., Dominion Paving 
Constructing Co., $2,794. 

BUCKINGHAM, QUE.—By-laws have been passed a; 
propriating $20,000 for street improvements, $53,000 fo 
sewerage, and $100,000 for water-works. 


MANUFACTURING PLANTS. 


BEVERLY, MASS.—The board of trade has secured a 
site for the location of a plant for the United Shoe Ma- 
chinery Co, 

HARTFORD, CONN.—The Taco Milling Co. has pur 
chased land in Newington to be used as the location of a 
factory for the manufacture of cereals. 


BATAVIA, N. Y.—It is reported to be decided that the 
Sweet Tire & Rubber Co., newly incorporated, with a capi- 
tal stock of $80,000, will locate its new factory in this 
village. Work on its buildings will be started by Jan. 1. 
John M. Sweet and Ashton W. Caney are interested. 

BUFFALO, N. Y.—Negotiations are on foot for the pur- 
chase of a 60-acre tract of land near Smokes Creek, to 
be used as the site of a large plant for the manufacture of 
crucible steel. C. Halcomb, of New York, is said to 
be the head of the enterprise.——The Moore’s Elevator 
Mfg. Safety Brake Co., capitalized at $1,000,000, has filed 
articles of incorporation in North Dakota. The company 
will erect its plant in this city or in Tonawanda. Geo. 
M. Moore is Pres. 

SYRACUSE, N. Y.—The contract for the erection of the 
new manufacturing plant of the H. H. Franklin Mfg. Co. 
at South Geddes and Otisco Sts. has been awarded to 
James E. Leamy & Co., of Syracuse. The plans call for 
a 5-story factory building, 538 x 110 ft.; two boiler 
houses, 30 x 50 ft., and a brick smokestack, 150 ft. high. 

BURLINGTON, N. J.—The J. S. Rogers Co., of Stan- 
wick, N. J., has received the contract for erecting the new 

lant for the Thomas Devlin Co., of Philadelphia, at 

urlington, to follow the plans of Robt. C. Clark- 
son, Engr. 

NEWARK, N. J.—It is stated that the Patton Paint Co., 
of Milwaukee, Wis., will erect a paint plant on the Pas- 
saic River in Newark. It is expected to be ready and in 
operation by Nov. 1. 

TRENTON, N. J.—Plans are being prepared by H. A 
Hill, 40 East State St., for a machine shop, two stories in 
height, 124 x 254 ft., of brick and steel construction, cost- 
ing cee ne Power equipment and special equipment wil! 

e insta 


BUTLER, PA.—Reports state that Chas, T. Schoen has 
purchased ground at Butler adjoining the plant of the 
Standard Steel Car Co., aggregating 40 acres, and will 
begin the erection of a steel car wheel plant here to cost 
500,000. The plant will manufacture its own steel and 
will have a capacity of 400 wheels daily. The machinery 
is said to be already built by the Bethlehem Steel Co. 
and set up in Bethlehem. 


PHILADELPHIA, PA.—Watson, Huckel & Co., Archs., 
1208 Chestnut St., have plans in progress for a piano fac- 
tory at 41st and Poplar Sts. for the Cunningham Piano 
Co., 1105 Chestnut St. It will be four stories, 100 x 110 
ft., of brick and slow-burning construction, and will cost 
$75,000. Complete equipment and special machinery will 
be installed.——The Pennsylvania R. R, has awarded to 
Armstrong & Printzenhoff, Philadelphia, the contract for 
the erection of a 1-story storehouse at Columbia, Pa. The 
building will be of brick, 40 x 85 ft. The company has 
invited bids for the erection of the planing mill and black- 
smith shop at Shellpot. These buildings constitute a 
portion of a group of new shop buildings to be erected 
there to replace the posaent shops at Wilmington. The 
buildings will be of brick and the planing mill will be 
200 x 70 ft. and the blacksmith shop 179 x 80 ft. R. H. 
Leonard is Engr. of Bldgs.——A. J. Cameron & Co., 37 
South Third St., are taking bids on a new 3-story factory 
at Frankford Junction, to be 70 x 400 ft., of slow-burning 
construction. Steam heating and power plants, special 
machinery and automatic sprinklers will be installed.—— 
The Crane Co., 220 South Fifth St., contemplates the erec- 
tion of a foundry at American, Jefferson and Master Sts., 
to be of brick and steel construction and two stories high. 
— J. F. Stuckert & Son, Archs., 1421 Chestnut St., will 
soon award a contract for a factory at Ninth and Filbert 
Sts. for Frank Hardart, 1624 North 15th St. The build- 
ing will be six stories high and will cost $40,000. 

YORK, PA.—Joseph Balik & Son, Linden & Belvidere 
Sts., contemplate the erection of a new knitting mill at 
this place, to be of brick, three stories high and of slow- 
burning construction. 

RIVERSIDE, MD.—The Baltimore & Ohio R. R. Co. is 
having plans prepared for new shops, etc., at this place. 
J. EB. Greiner, Engr., Mt. Royal Station, Baltimore, has 
charge of the work. 

WILMINGTON, DEL.—The American Fibre Co., care 
David Masters, Supt., Maryland and Beach Sts.,- will soon 
take bids for a 3-story, slow-burning addition to its 
factory. 

PENSACOLA, FLA.—The Southern Sirup Co., the stock- 
holders of which are Chicago capitalists, has bought 1,500 
acres of land at Soca, in Walton county. It will grow 
sugar cane, fruits and vegetables, and will build cane 
mills, sugar refineries and canning factories. The plants 
are to be ready for operation for next season’ crops. 
President Hoagland and General Manager Soderlind were 
recently at Soca completing plans for,the buildings. 

BIRMINGHAM, ALA.—The Valley Iron Co., capitalized 
at $1,000,000, has been Suoerperasee. The company holds 
property aggregating nearly 14,000 acres of mineral lands 


in Dele county, Ga., and De Kalb county, Ala., and will 
erect a blast furnace and coke ovens to develop the prop- 
erty. C. B. McCormick and Chas. A. Stillman, Birming- 
ham, and J. A, Andrews, Newport, Ky., are interested. 
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NEW DECATUR, ALA.—The contract for the extension 
the Louisville & Nashville R. R. shops in this city has 
en awarded to Cook & Lamie, Montgomery. The capacity 

the shops will be almost doubled and about 4,000 men 

be employed. 

FAYETTEVILLE, TENN.—Northern capitalists will 

egin the erection of a $20,000 ice factory and bottling 

orks here, according to reports. 

LOUISVILLE, KY.—The American Tobacco Co. has 
received a permit to erect a factory at 30th and Walnut 
ts., to cost between $50,000 and ,000, 

BUTTE, MONT.—The reverbatory of the Butte Reduc- 
ion Works, southwest of Butte, ee by W. A. Clark, 
was destroyed by fire on Aug. , causing a loss of 
$30,000. 

GREAT FALLS, MONT.—The Royal Milling Co., of this 
city, is about to call for bids for the erection of a large 
grain elevator in Belt, according to reports. 

SEATTLE, WASH.—The Seattle Smelting & Refining 
Co. is the name of the new concern which proposes to 
build a smelter plant at Kirkland, with a capacity of 
from 1, to 1,200 tons. It is estimated that $3,000,000 
will be spent on the enterprise. Eastern capitalists are 
backing the proposition. 


TACOMA, WASH.—The Pacific Brewing & Malting Co. 
will erect a new bottling works at South 25th and Adams 
Sts. at a cost of ,000. The structure will be two 
stories, 100 x 100 ft.——The Metal Bed8tead Co., com- 
posed of Jas. L. Carman, W. A. Schrock and Geo. L. 
Walker and others, will erect a factory here for the manu- 
facture of metal bedsteads. The plant will have a 
capacity of 100 beds daily and will cost $25,000. 

PORTLAND, ORE.—The American Car Co. will erect a 
plant at the foot of North 15th St. to cost $200,000. 
Work will commence at once, 

UNION, ORE.—Local papers state that Davis Bros. have 
sold the Oregon Roller Mills and property connected 
therewith to the Union Flouring Mills. The new company 
will enlarge its plant and make extensive improvements. 
——Reports state that J. L. Messenger and David Van 
Houten will erect a new planing mill and box factory 
here. 

COLLINGWOOD, ONT.—The Collingwood Shipbuilding 
Co. is increasing its capital from $550,000 to $850,000, 
and the proceeds of the new issue will be devoted to the 
enlargément of the dry dock, and the building of a foun- 
dry and machine and boiler shops. 


OTTAWA, ONT.—The Federal Sugar Refining Co., with 
headquarters at Montreal, Que., and a capital stock of 
$6,000,000, has filed articles of incorporation. The com- 
pany will purchase the sugar refinery in Montreal and 
will establish another in British Columbia. It is stated 
that the company will also build a plant at Yonkers, N. 
Y., with a capacity of 500 tons a day. Claus A. Spreckels, 
New York; R. B. McGibbon 4nd T. Chase Casgrain, Mon- 
treal, are interested. 


MISCELLANEOUS CONTRACTS. 

SCOWS.—Portland, Ore.—The contract for two scows for 
this port has been let to the Portland Shipbuilding Co., 
for $7,250. 

DAM IMPROVEMENT.—Oakland, Cal.—The mayor has 
signed the ordinance appropriating $40,000 for improv- 
ing the 12th St. dam. 

CREEK REPAIRING.—Richmond, Va.—City Engineer 
Cutshaw has prepared plans for the straightening of Shoc- 
koe Creek, at a cost of about $25,000. 

LEDGE EXCAVATION.—Portland, Me.—Bide are asked 
until Sept 29 for ledge excavation at Portland, Me., as 
stated in our advertising columns. Maj. S. W. Roessler, 
U. S. Engr. 

LEVEE.—Indianapolis, Ind.—The Island Levee Associa- 
tion of Sullivan county has been incorporated for the pur- 
pose of constructing a levee along the Wabash River and 
Turnman’s Creek. 

DREDGING.—Boston, Mass.—Bids are asked until Sept. 
30 for dredging in Lynn Harbor and Mystic River, as 
stated in our advertising columns. Lieut.-Col. W. S. 
Stanton, U. S. Engr. 


OIL AND GAS.—Winfield, Kan.—Mayor Harry A. Caton 
writes that the city of Winfield is soon to vote on the 
question of a $15,000 bond issue, to be used in prospecting 
for natural gas and oil. 

DRAINAGE DITCH.—Webster City, la.—Edward E. Fox, 
C.E., writes us that all the bids received Aug. 26 for con- 
structing the Elwich drainage ditch have been rejected and 
new proposals called for. 

FIRE ALARM TELEGRAPH SYSTEM.—Wyandotte, 
Mich.—The contract for installing a complete 11-box fire 
alarm telegraph system has been let to the Gamewell Fire 
Alarm System Co. for $1,575. 

DOCK WORK.—New York, N. Y.—Local press reports 
state that active work on the proposed Chelsea dock im- 
provement on the North River water front will be begun 
the latter part of September. 

DIKE.—Galveston, Tex.—Reports state that Col. Riche, 
the U. S. engineer in charge pf this district, is asking for 
bids until Sept. 6 for building about 22,150 ft. bush and 
pile dike in Galveston Harbor. 

DREDGE.—Tampa, Fla.—Bids are asked until Oct. 16 
for building steel hull, stern wheel, combined dredge and 
snagboat, as stated in our advertising columns. Capt. 
Herbert Deakyne, U. S. Engr. 

DREDGING.—Portland, Me.—Bids are asked until Sept. 
20 for dredging in Bucksport Harbor, 
and George River, as stated in our advertising columns. 
Maj. S. W. Roessler, U. S. Engr. 

COAL LAND DEVELOPMENT.—Davis, W. Va—The 
Blaine Mining Co. has organized with T. B. Davis, Jr., 
Pres., and C. E. Smith, Secy. The company will develop 
1,000 acres of coal land near Blaine. 

ELECTRIC ELEVATORS.—Washington, D. C.—Bids are 
asked by the bureau of yards and docks, Navy Depart- 
ment, until Sept. 13 for two electric elevators at League 
Island navy yard. M. T. Endicott, Ch. Bureau. 

DREDGING, ETC.—Richmond, Va.--Bid» are until 
Sept. 10 for dredging and removing sand, mud a..' inixed 
gravel from Richmond Harbor, as is stated in war ad- 
vertising columns. W. E. Cutshaw, Cy. Engr. 

PARK IMPROVEMENTS.—San Diego, Cal.—The cham- 
ber of commerce has appointed a committee, of which 
Julius Wangenheim is Chn., to consider plans for the im- 
provement of the city park at a cost of about $10,000 

BUOYS.—Tompkinsville, N. Y.—Bids are asked at the 
light-house inspector’s office until Sept. 10 for furnishing 
buoys and appendages and mooring chain for the year end- 
ing June, 1903. W. M. Folger, U. 8. Navy, Inspector. 

REPAIRING WALLS, ETC.—Savannah, Ga.—Bids are 
asked until Sept. 27 for repairing and adding to Mackey’s 
Point Training Wall, Savannah Harbor, as is stated in our 
advertising columns. Capt. C. E. Gillette, U. S. Engr. 

RIVER DAM.—Cincinnati, 0.—The contract for drilling 
to locate bedrock for the foundation of the government 
dam, to be built at Cullom’s Riffle, has been let to Geo. 
W. Isenbower, Covington, O., who has already commenced 
the testing. This is the first of the preliminary work, 
and the figures obtained will be used in making estimates 
for the excavation and other work. 


Camden Harbor . 


BOILER WORK.—New York, N. Y.—Bids are asked by 
the commissioner of correction, 148 E. 2th St. until 
Sept. 11 for material and labor for work on boilers, heat- 
ing and plumbing at Hart’s Island. Thos. W. Hynes, 
Comr. 

TUNNEL.—Boston, Mass.—The city engineer's depart- 
ment has made plans and an estimate of cost for tunnel- 
ing under Bunker Hill on a line from Sullivan and Cook 
Sts. The tunnel would be 1,677 ft. long and would cost 


LIGHT-HOUSE, ETC.—Philadeiphia,Pa.—Bids are asked 
until Sept. 16 for erecting light-house, oil house, barn, 
etc., at Reedy Island Point Light Station, Del., as is stated 
in our advertising columns. Lieut.-Col, W. A. Jones, 
U. 8. Engr. 

PORTLAND CEMENT.—Knoxville, Tenn.—Edington, 
Groner & Griffiths, Railroad Contractors, Knoxville, Tenn., 
are in the market for several thousand barrels of Portland 
cement, and desire to correspond with manufacturers of 
this article. 

DRAINAGE DITCH.—Lincoln, ll.—Reports state that it 
is expected that the contract for deepening and straighten- 
ing the Salt Creek drainage ditch will be let early in 
October. The ditch is 18 miles long and drains about 
12,000 acres. 

HARBOR IMPROVEMENTS.—Port Arthur, Ont.—Hon. 
I. J. Tarte, Minister of Public Works, according to re- 
ports, has announced the intention of the government to 
expend $1,000,000 on Fort Williams water ways and Port 
Arthur harbor. 

TELEPHONE FRANCHISE.—San Bernardino,Cal.—Bids 
are asked until Sept. 23 for purchase of a franchise to 
operate a telephone, telegraph, fire-alrm, district mes- 
senger and burglar alarm system in this city. Legare 
Allen, Cy. Clk. 

FIRE-ALARM CONNECTIONS.—New York, N. Y.—Bids 
are asked by the superintendent of school Buildings, Park 
Ave. and 6¥th St., until Sept. 15 for connecting the city 
fire-alarm system with five public school buildings. C. B. 
J, Snyder, Supt. 

+ CANAL.—Montreal, Que.—It is reported that the Domin- 
ion Government has been considering a project, submitted 
by Shewanegan Water & Power Co., Three Rivers, Que., 
for making a canal in the channel of the St. Lawrence be- 
tween Montreal and Quebec. 

DRY-DOCK MACHINERY.—Portland, Ore.—The date 
for opening bids for machinery for the proposed dry-dock 
of the Port of Portland, advertised in Engineering News 
from Aug. 14 to Sept. 4, has been changed trom sept. 25 to 

ct. 9. E. T. C, Stevens, Clk. Comrs. Port. 

NAVAL SUPPLIES.—Washington, D. C.—Bids are asked 
by the bureau of supplies and accounts, Navy Department, 
until Sept. 9, for furnishing Puget Sound, Wash., navy 
yard, with a quantity of machine tools, paint rolis and 
mixers, motor, sheet iron, etc. A. S. Kenny, Paymaster 
Gen., U. S. Navy. 

ELEPHANT HOUSE.—Washington, D. C.—Bids are 
asked until 2 p. m., Sept. 4, for building an elephant 
house and yard, together with a bathing pool ana other 
accessories, in the National Zoological Park. Hornblower 
& Marshall, 1509 H St., Archs.; Richard Rathburn, Secy., 
Smithsonian Institution. 

DREDGING.—Savannah, Ga.—A plan of Capt. Cassius 
E, Gillette, U. S. Engrs., for deepening Savannah Harbor 
to 28 ft. have been approved, says a local press report, and 
bids are soon to be called for doing the work. About 
$1,400,000 is available for the improvement, and it will be 
necessary to remove 6,000,000 cu. yds. of mud. 

DRY-DOCK.—Charleston, S. C.—Bids are asked by the 
bureau yards and docks, Navy Dept., until Oct. 11 for 
constructing concrete and granite dry-dock, exclusive of 
pumping plant and caisson, at the navy yard Charleston, 
as is stated in our advertising columns; authorized cost 
of work, $1,250,000. M. T. Endicott, Ch. Bureau. 

REPAIR STEAMER.—Pittsburg, Pa.—The following bids 
were received Aug. 27, by Capt. W. L. Sibert, U. S. 
Engrs., for building a steel single hull repair steamer, 
with snagging apparatus, as advertised in Engineering 
News: Thomas M. Rees, Pittsburg, Pa., $51,800 (delivered 
between May 1 and July 1, 1903); lowa Iron Works Co., 
Dubuque, Ia., $52,000 (delivered July 1, 1004); Ed. J. 
Howard, Jeffersonville, Ind., $50,500 (delivered in 14 
months). 


BULKHEAD.—Philadelphia, Pa.—The following bids 
were received Aug. 25 by Lt. Col. C. W. Raymond, U. S. 
Engrs., for constricting a bulkhead in the Deleware 
River, as advertised in Engineering News, (a) being bid 
for contract No. 1, (b) for No. 2, and (c) for No. 3: 
American Paving & Construction Co., 211 8S. 9th St. 
Philadelphia, Pa., (a) $118,825, (b) $71,559, (c) $90,064; 
Sanford & Brooks Co., 21 8. Gay St., Baltimore, Md., (a) 
$104,125, (b) $61,130, (c) $73,208; Dewitt D. Barlow, S01 
Drexel Bldg., Philadelphia, Pa., (a) $112,865, (b) $81,640, 
(c) $86,371; B. F. Sweeten & Son, Camden, N. J., (a) 
$134,263. 


FOREIGN CONTRACTS-— EXPORT NEWS. 


SCHOOL BUILDING.—Homsey, London, Eng.—McCor- 
mick & Sohs, Essex Road, N., have been awarded the 
contract at about $216,000 for a school building in 
Harringay. 

RAILWAY.—Brazil.—The Alagoas R. R. Co. has de- 
cided to sell its line to the government for $3,725,000 in 
4% bonds. H. B. Briggs is Secy., 43 New Broad St., Lon- 
don, E. C., Eng. 

MINING.—Transvaal, S. A.—The Coronation Syndicate 
has been incorporated in Johannesburg, Transvaal, to de- 
velop a continuation of the main reef of the Witwaters- 
rand gold fields for a distance of 35 miles. Capital stock, 
750,000. 

TRAMWAY.—Mexico.—A report from Monterey states 
that a company has been organized with a capital of 
$100,000 and a concession asked of the state of Tamaulipas 
for constructing a tramway from Eschandon on Gulf 
division of the Mexican Central to Jicontenctal. 

MINING.—Venezuela, So. Am.—It is stated that Wm. 
Lockhart, Pres. and Gen. Mgr. Colonial Exploitation & 
Trading Co., 11 Broadway, New York, will soon sail for 
Venezuela to investigate what machinery is needed for 
developing mines on the northern coast of South America. 

UNIVERSITY BUILDINGS.—Cape Town, C. of G. H., 
S. A.—Plans are wanted until Jan. 31 for new university 
buildings for the U. of C. of G. H. First prize, $2,000. 
Address the Registrar, University chambers, Bureau St., 
Cape pea or with the Agent-General in London for C. 
of G. H. 


DEVELOPMENT.—China.—The Chinese-American Com- 
mercial Co. has been incorporated with a capital of $1,000,- 
000 by Ho Yoy, formerly Chirfese Consul-General at San 
Francisco, Cal., to develop land and to sell American goods 
in China. Commercial museums will be established in sev- 
eral cities. 

AGENCIES, ETC.—London, Eng.—Pinchbeck Bros., 71 
Queen St., E. C.; Colledge & Birdgen, hardware mer- 
chants, Wolverhampton, Eng., and N. W , care 


Messrs. Deacon, Leadenhall St., London, and ‘“‘Hardware,’’ 
P. O. Box 2280, Montreal, Que., Can., are desirous of 
acting as agents for hardware, machinery, mill supplies, 
electrical material, ete., made in America. 


MINING.—India.—Reports state that J. N. Tata, of Bom- 
bay, India, and of the firm of Tata & Co., Tontine Bldg.. 
Wall and Water Sts., New York, has been granted a con- 
cession for working iron’ mines in the Lohara and Per- 
gulgaon districts of the Central Province of India. A 
syndicate with a capital of $3,000,000 has been formed 
Mr. Tata will be in N. Y. about Sept. 20. 

RAILWAY.—Sierra Leone, West Africa.—Reports state 
that it is proposed to extend the government railway te 
the Siberian boarder. A line will also be built from Free 
town through the mountains. The Gold Coast Ry. has 
decided to build a bridge over the Niger River ia connec 
tion with the work now under way. Shelford & Sen are 
Engrs., 35a Great George St., Westminster, London, S 
W.; Crown Agents for the Colonies, Downing St., Lon 
jon, Eng. 

RAILWAY.—Mexico.—It is stated that the Mexican Cen- 
tral R. R., Mexico City, and St. Louis, Mo., has acquired 
the concession which was granted to a syndicate of Mexi 
can capitalists several months ago for the building of a 
railroad between Durango and Gutierrez, about 200 miles 
The road will connect with the main line of the Central at 
Gutierrez. The construction of the new branch line will 
begin as soon as the survey can be completed and ap 
proved by the government. The Central has applied to the 
states of Zacatecas and Durango for a subsidy of $2,440 
for each kilometer constructed. 

RAILWAYS.—China.—Grant B. Caylor, of Minneapolis, 
Minn., who has been surveying for various railways ino 
China for the past seven years, is quoted as follows re 
garding work in China: “‘Railway construction is going on 
at a rapid rate, in fact, and if all the paper railways ar 
ranged for Chinese territory were built, there would be 
as many miles of railway in China as there are in the 
United States. As to the lines actually built or building, 
there are the German Kiao-Chow-Yichon-Tsinan, a tri- 
angular system in the Province of Shantung; the Lu-Han, 
or Peking-Hankow lines, 7,000 miles long to connect 
Peking to Hankow; the Shanhaikwan-Niu-Chwang route, 
a British line, connecting the Shankaikwan coal fields 
with Niw-Chwang; the Stretensk-Vladivostok line, of 
which 1,000 miles are in China territory; the Russian-Man- 
churian Ry., to connect the Stretensk-Viadivostok line 
with Talienwan and Port Arthur. Among the projected 
lines which will be built are the Talyuan Fu Chengtung 
Ry., a branch of the Peking-Hankow line; the Tien-Tsin 
Chinklang Ry., an Anglo-German enterprise, and about a 
score of others which may never reach the grading stage 
The building of railways and the opening of the country 
will do most to modernize China. There is constant strife 
between railway and mining syndicates all over the coun 
try where Europeans have entered. Vast sums have been 
expended in surveys. The Russians had the whip hand in 
the north until the Anglo-Japanese alliance put a check 
on them, but the Russian and the Chinaman have a good 
many traits in common, notably in their talent for wait- 
ing.’’ Mr.. Caylor is one of the engineers of the Anglo- 
American Construction & Development Co., of New York, 
N. Y., which is building the railway from Hankow to 
Canton. Wm. B. Parson is Ch. Engr., 22 William S8t., 
New York. 


CONTRACT PRICES. 


MACADAM PAVING.—Fulton, N, Y.—The following bids 
were received Aug. 25, 1902, for macadam paving; (1) 
Walter Bradley & Co., Fulton; (2) Robt. W. Henson, Ge 
neva (awarded contract); (3) W. J. Dwyre, Syracuse; (4) 
E. H. Denniston & Co., Syracuse; O. C. Breed, Cy. Engr.; 
W. M. Hinsdale, Cy. Cik.: 


A 2. 3. 4. 
Vit, brick pavem’t.2,000 yds. $2.25 $2.35 $2.25 2.29 
Trap rk macadam.5,600 “ 1.45 1.35 1.80 1.82 
Stone curbing... .4,000 ft... 85 65 
Protection curb... 100 “ | 
Brick drain tile..........+. 02 125 20 


Masry catchbasns. 


Zeach 50.00 
Sewer inlets he 


15.00 20.00 15.00 32.00 


10-in. c.-i. pipe .. 150 ft... 2.00 1.25 2.00 1.71 
6-in. “ 1.50 ane 1.50 

10-in. vit. pipe .. 100 “ 1.00 HO 1.00 hw 

Gutter stone ....4,000 “ 53 
Concrete a cu. yd......... 6.00 5.50 (7.00 5.25 
$18,851 $18,491 $19,272 $20,682 


MASONRY DAM.—Cheyenne, Wyo.-The following bids 
were received Aug. 21 for a masonry dam on Crow Creek; 
(1) dry stripping of foundations, 2,000 yds; (2) uncoursed 
rubble laid in mortar, the cement supplied by city, 15 
oO yds.; (3) bauling cement and iron a distance of & 
miles, 31,000 ewt.; (4) extra work, percentage on $2,000; 
A. J. Wiley, Ch. Engr., Boise, Idaho: 

i. 2. 3. 4. Total. 
W.C. Bradbury & Co.,Denver,$0.40 $3.98 $0.14 15 $59,180 
Olson & Loovey, Denver, Colo .9S 6.60 .25 15 
Luck & Co., Luck, Wyo...... 25 4.00 
Smith, Thorpe & Co.,Denver. .39 4.28 
M'Garvey & Bradley,Cheyenne .30 4.50 
R. P. McDonald, Denver,Colo. .80 4.73 14 15 
J. Gaffy, Denver (accepted)... .80 3.85 .12515 57, 
J.M. O’Rourke & Co., Denver .60 4.25 .165 125 63,815 

The dam will have an extreme height of & ft., 10 ft. 
wide on top and 56 ft. on bottom; built on a curve of 300 
ft. radius; length on top 440 ft. The masonry its first- 
class uncoursed rubble laid in Alpha Portland cement 
mortar, the city supplying the cement, the contractor all 
else. The granite will be quarried from 14) to 200 yds 
below the dam. It is very hard and with but few cleav- 
age lines. Sand is very good, but requires a haul of from 
half a mile to nearly a mile; it may be crushed at dam 
site from the disintegrated granite which overlies the 
foundations. 


SEWERS.—Monticello, Ind.—We are informed that the 
following bids were received Aug. 22 for a sewer in Jeffer- 
son St.; (1) Simons & Mikesell, Quincy, Lil.; (2) Rookery 
Construction Co., Chicago, lll.; (3) M. A. Taibott & Co., 
Logansport, Ind.; (4) Brumbang & Miller, Elkhart, Ind.; 
(5) James Healey, Morgan Park, III: 

4. 4. 5. 
36-in. pipe sewer..... 820 ft...$4.93 $4.57 $4.89 $4.55 $4.65 
33-in. 78 3.93 4.23 4: 


16-in. “* a 308 “ 1.37 1.79 1.33. 1.75 1.80 
15-in. 1,041 “ 100 1.73 1.8 155 1.60 
12-in. 800 95 143 .96 1.35 1.35 
10-in, $8 1.17 1.15 1.15 


Manholes ........... 
Lightholes .......... 9.40 9.00 8.00 9.62 
Catchbasins ......... 14 “ 32.50 27.00 34.00 20.00 25.00 
24 “ 10.00 10.00 12.00 8.00 12.00 
Junctions ......... 110 “ prftt. 2.00 prift. 100 1.50 
36x54” brick sewer... S20 ft... 4.80 5.70 4.89 4.35 4.50 
30x45" ** T8 4.75 4.05 4.00 4.00 


M. A, Talbott & Co. have been awarded the following 
zontract for a sewer in Washington St.: 3%)-in. pipe sewer, 
156 ft., $2.95 a ft.; 27-in., 212 ft., $2.55; 24-in., 428 ft., 
$1.40; 15-in., 854 ft., $1.10; 12-in., 1.364 ft., $1.04; 8-in., 
208 ft., 98 cts.; manholes, 9, each $3); lightholes, 6, 
each $8: cs tchbasins, 5, each $32; junctions, 100; inlets, 
10, each $12. . 


17 each35.00 27.50 33.50 27.50 20.00 - 


| 
= 
$300, 000, | 
ae 
| 
| 
| 
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BRICK PAVING.-—Tyrone, Pa.—The Welteroth Co., 329 
Washington St., Williamsport, Pa., has been awarded the 
contract at $1. 91 a eq. yd. for block paving on concrete 
foundation ($6,778). The bid on a ballast foundation was 
71. The bid for 18-in. terra cotta sewer pipe was $1.30 
a ft 

BRICK SEWER.—Williamsport, Pa.—We are informed 
tbat the following bids were received July 31 for building 
= Grafius Run conduit, as advertised in Engineering 
News: 


Mass., large unit, 295; small unit, $2,098, f. 0. b., 
Lewiston. Bradley Co., Spokane, Wash., rep- 
resenting Stilwell- Bisrce & Smith-Vaile Co., f. o. b., Day- 


unit, $1,455, with following extras: Lagging steam cy!- 
inder, $50; revolution counter, $50; 3 gages, $55; sur- 
face condenser, $575; vertical air pump, $455. Canton 
Steam Pump Co., plain duplex pump, $500; compound 


BIDS RECEIVED AT WILLIAMSPORT, PA., JULY 31, 1902, FOR BUILDING GRAFIUS" RUN CONDUIT. 
Plan ‘‘A."’ Brick Section of Sewer, with Concrete Foundation Where Required. 


Jos. Patter- 
Hendler son Sweeny J. P. E. H. 
Const’n & Hawman Irwin & Donahoe Dennis- S. M. 
Quantities. Co., Briesen, Bros., Bros., Houston, & Co., ton, Neff, 
Wilkes- Baltimore Read- Green- Pitts- King- Syracuse, New 
Ft.Item, barre, Pa. ing, Pa. ville, O. burg,Pa. ston,Pa. N.Y. Yorkcity. 
11 1. Normal section .... 3,640ft... $20.25 $24.76 $25.10 $28.00 $29.40 $33.30 $28.25 PER bgt 
11 2. Concrete foundation. #O “ 16.60 18.47 18.43 23.00 24.80 32.06 22.00 ee 
11 4%. Railroad section ... GO “ 48.00 57.43 55.46 60.00 67.40 54.09 150.00 ‘noun 
1) «64, Normal section .... 300 “ 19.50 22.82 24.10 20.00 26.80 31.78 26.60 Sa 
Concrete foundation. 200 16.60 17.10 17.11 15.00 22.20 23.82 20.25 
6. Conctete, 1:3:7 .... TWoyds. 6.00 6.00 6.50 7.00 1.00 7.50 5.60 
15. Manholes, 11 sewer 4each 30.00 50.00 45.00 20.00 75.00 16.00 25.75 kasalb 
16. Manholes, 10’ sewer a . 45.00 43.40 19.00 75.00 16.00 25.75 esecve 
21. Brick work, 8S. brick. 175 yds. 9.00 14.00 15.00 9.50 10.00 10 11.25 os 
22. Brick work, V. brick a a 10.00 18.00 16.50 11.50 11.50 12.50 13.00 oeee 
23. Concrete, 1:3:7 ..... _ 6.00 6.00 6.50 8.00 7.00 8.00 5.60 eoveve 
$124,185 $149,086 $149,914 $162,569 $176,902 $186,775 $219,063 
7. Conerete, 1:3:7 ..... 400 gee. $6.00 $6.00 $6.50 $7.50 $6.00 $6.00 $6.75 $7.00 
8. 12 underdrain .... 4,300 ft.. -60 1.00 1.00 -60 .60 
Se La 14,000 * 35.00 25.00 40.00 30.00 23.00 25.00 25.00 25.00 
-» 10. Gran. curb, at outlet 2% * 2.00 2.50 2.00 2.00 1.50 1.25 3.00 2.50 
11. Hand railing ....... oo * 2.00 2.00 1.50 3.00 1.00 1.50 1.00 2.50 
12. Excavation: Extra.. 1,500 yds. 15 15 1.50 1.00 50 1.50 
13. For outlet 1000 715 .75 2.00 1.00 -75 -25 .60 
In channel ....... 1,000 -75 2.00 1.00 -15 -25 1.00° -60. 
oe Cet Oe 40 1.00 -80 -22 .60 
ME 85 -5O 1.40 1.00 45 -60- 1.25 
1.30 1.50 .75 2.50 2.25 -75 -60 2.75 
24: G-in. underdrain 125 ft... -16 50 15 “aa -60 
water pipe.....25,850 .08 08 -025 .03 025 02 
26. -i. pipe special.... 9,100 12 045 .04 +05 -05 -03 -06 
27. Inlete per plan .... l7jeach 35.00 35.00 59.72 40.00 50.00 37.37 40.00 100.00 
28. 12-in. t. c. pipe.. 350 ft... 45 52 -50 42 -60 
20. 15-in. pipe sewer .. 1.22 2.00 1.70 -75 .95 2.00 
Dea, 85 40 1.08 1.50 1.25 -70 -85 3.00 
. -15 25 1.10 1.00 -60 2.00 
-60 -20 1.00 -80 45 .70 1.80 
88: 12x 6-in. Ve 25 each 1.50 -75 2.24 1.00 1.26 1.55 1.50 
Ox -70 1.05 40 -75 63 d 
36. Manhole connections ee 20.00 35.00 60.15 45.00 40.00 22.00 35.00 75.00 
37. 6-in. house conns. . 500 ft... -68 50 .75 35 35 
Total TT Ty . $15,748 $12,847 $19,464 $20,453 $16,301 $10,8' 875 $13,998 $21,889 


Grand total, above bids..$139,933 $161,933 $169,379 $183,022 $193,293 $197,6: 649 $233,060 


Plan “B."’ Concrete Section of Sewer, Granolithic Paving Invert, With Concrete Foundation Where Required. 


wid Jos. 
Hendler Sweeny Patterson J. R. E. H. 

Quantities. Hawman Const'n & & Donahoe Irwin Dennis- 

Ft. Item. Bros. Houston. Briesen. & Co. Bros. ton. 
1L 1. Normal section ......... 8,940 lin. ft.. $18.69 $22.90 $24.65 26.22 $29.06 $28.00 $21.80 
1L Railroad section ......... 49.54 67.00 57.70 44, 58. 150.00 
10 4, Normal section ........ ee A: 17.56 21.30 21.65 22.14 20.82 19.00 20.00 
.. 6 Concrete foundation,1:3: 7. 350 cu. yds. 6.50 6.00 7.00 7.50 7.00 5.60 
11 15. Manholes, no cover..... $e 4 each... 45.00 30.00 75.00 50.00 16.00 22.00 23.50 
10 16. Manholes, no cover. om Ae 43.40 30.00 75.00 45.00 16.00 22.00 23.50 
21. Concrete, 1:2:4% ........ 170 cu. yas. 7.00 7.00 7.75 7.00 8.85 9.50 6.85 
22. Cranolithic wearing surf. 1,300 sq. ft.. 06 06 12 .36 03 15 12 
23. Concrete, 1:8:7 CU. yds. 6.50 6.00 7.00 6.00 7.50 8.00 5.60 
437 $142,104 $154,000 $154,: 210 $161,169 $161,870 $190,606 
to to 24 to 87. 464 15.748 16,301 12,847 10,875 20,453 13,998 
Gran® total ...ccesevcessvssses + $136,901 $157,852 $170,391 $167,056 $172,044 $182,323 $204,604 


Plan ‘‘C."’ Concrete Section of Sewer, Vitrified Paving Brick Invert, with Concrete Foundation where Required. 


11 1. Normal section ........ .3,940 lin. ft.. yore $24.40 $24.50 $24.00 $22.96 $28.00 $21.65 
11 3. Railroad section ......... HU “ “ 63.00 66.50 56.00 44.56 57.50 150.00 
10 4. Normal section ... pS it 6 22.50 21.65 22.14 20.82 18.50 20.00 
.. 6. Concrete foundation, 1:3:7: 350 cu. pe. 6.00 7.00 6.00 7.50 7.00 5.60 
.. 1. Manholes, no cover....... 4 each. 45. 00 30.00 75.00 50.00 16.00 22.00 23.50 
10 16. Manholes, no cover....... 43.40 30.00 75.00 45.00 16.00 22.00 23.50 
21. Comorete, 1:2:4% 170 cu. yds. 7.00 7.00 7.75 7.00 8.85 9.50 6.85 
22. Vitrified paving” brick, . ) cu. yds. 16.50 9.00 11.50 18.00 12.50 11.50 13.00 
283. Concrete, 1:3:7 ...... oon 230 are 6.50 6.00 7.00 6.00 7.50 8.00 5.60 
ad $119,347 $150,231 $154,285 $144,505 $133,855 $160,373 $190,156 
7 to “ 20, 24 to 19,464 15.748 16,301 12.847 10,875 20,453 3,998 
Grand total $138,811 $165,979 $170,586 $157,442 $144,730 825 $204,154 


Plan “‘E.’’ Concrete Steel 


Plan “D.” Concrete-Steel Section of Sewer, Granolithic ‘Paving Invert, with Concrete Section of Sener Vit. Paving 


Foundation, where Required. 


rick Invert, with Same 


Foundation————, 


P. 

Quantities. Donahoe Hawman & S. M. Quantities. Donahoe S. M 

Ft.Item. . Bros. Houston. eff. & Co Neff. 
11 1, Normal section ....... . 8,940 lin. ft.. $18.50 $16.85 $21.95 $31.00 3,940 ft.. y $18.50 $382.00 
1l 3. Railroad section ......... 600 “ “ 29.11 45.00 65.00 47.00 600° 1 48.00 
10 4. Normal section ....... | Ske 18.00 15.86 21.40 29.00 Soo * 18 30.00 
.. 6 Concrete, 1:3:7 .......... 330cu. yds 7.50 0.50 7.00 7.00 2, 7. 7.00 
il 15. Manholes, no cover ...... 4each... 16.00 45.00 15.00 100.00 4each 16.00 100.00 
10 16. Manholes, no 16.00 43.40 75.00 100.00 16.00 100.00 
28. 110 cu. yds. 8.85 7.00 7.75 8.00 110 yds 8.85 8.00 
22. Gran. wearing surface. . .1,300 sq. ft... -06 1Z 25° 12.50 20.00 
28. Concrete? 1:3:7 ....s..00. 235 cu. yds. 7.50 6.50 7.00 7.00 230 “ 7.50 7.00 
38. Expanded metal ol 2,500 Ibs..... -05 2,500 Ibs. 05 
.. $116,237 $125,820 $158,150 $192,407 $116,109 $197,834 


*Calls for vitrified paving brick. 
Note.—Donahoe & 


Co, bid on the Expanded Metal Fireproofing Co., of Pittsburg, Pa., concrete-steel section of 


sewer; 8. M. Neff bid on the Edwin Thatcher concrete-steel section of sewer. 


PU MPING PL ANT, VALVES, ETC. ~Lewiaten, Idaho.— 
We are informed that the following bids were received 
July 24, 1902, for a pumping plant, etc.; bids were asked 
for a pump capable of lifting 1,000,000 gallons in 24 hours 
against-a head of 220 ft., and also for one with 50% more 
capacity, and for a 125- HP. boiler for 8, 6 and 4-in. pi 
double-nozzle hydrants, gates, etc.: Laidlaw-Dunn-Gordon 
Co., 1,500,000-gallon pump, $2,600; 1,000,000-gallon pump, 
$2,200, f. o. b., Cincinnati. W. D. Hoflus & Co., Seattle, 
Wash., three second-hand Worthington steam pumps capa- 
ble of raising 1,500,000 gallons 600 ft. in 24 hours, $2,500 
each, f. o. b., Seattle. Deane Steam Pump Co., Holyoke, 


duplex steam pump, $700, f. o. b., Canton, O. A. 'v. 
Kaiser & Co., Philadelphia, two second-hand Worthington 
pumps, capacity, 3,000,000 gallons, $5,500 each, f. o. b. 
Philadelphia. D’Olier En ineering Co., Philadelphia, De 
Laval steam turbine, $4,200, f. o. b., Lewiston. Henry R. 
Worthington, f. o. b., Lewiston, smaller unit, $2,130; 
larger unit, $2,560. Power ump, ropoaitions Deane 
Steam Pump Co., steam ae with a 60-HP. 
motor, $1,158; -HP. motor, $3.51 " electric motors. 
Westinghouse Electric & Mfg. Co., pump, 
gallons, $3,000; with electric motor san 1,000,000- 
gal. pump., $2,000; motor, $2,500; 3, ,000-gal. pump, 


$5,500; motor, $3,937; all to be f. 0. b. factory. Bra 
Engineering Co., kane, f. o. b., Dayton, 0O., ; 
pumps, $1,750 and $2,290; no figures on motors. B 
Bradley Engineering Co., 125-HP. boiler, f. 0. b., Ds 
return tubular, $925. N. J. Found 
Machine Co., N. Y., Ames 125- ‘HP. boiler, f. 0. b., 
ton, $1,560. Hydrants, gates and valves: Hoge & i 
Portiand, Ore., representing the Ludlow Valve ie 
4-in. valves, $9.50 each; 6-in., $16.50; 8-in., $24; Lu 
hydrants, double- nozzle, with 4-in. lead, 3.76; 
gate, $48.26; ener hydrant with 6-in. lead, $34. 50; ‘ 
with gate, $57.50, o. b., Lewiston. J. C. Fish , of : 
land, Ore., oe Ny ‘the contracts on Crane hydrants, ¢ 
and valves, but*the figures can not be obtained at pre 
Jones, Chicago, representing the Rennslaer 
hydrants and gates (the Corey hydrant); the cov 
decided to use the Corey hydrant, and Mr. Fish agre 
to furnish it at the same price as Mr. Jones, the con 
was awarded to him, together with the Crane Valves. > 
Long, representing the Pacific Coast Pipe Co., of Spok 
Wash., makers of a wooden stave pipe bound with gal 
ized-iron wire and asphalted, got a contract for a 
3,000 ft. each of 6 and 8-in. pipe. The only other bidc 
was the U. S. Cast Iron Pipe & Foundry Co., of Chica; 
f. o. b., Lewiston, Sept. or Oct. delivery, the follow 
prices on ¢.-i. pipe: 4-in., $51.40 net ton; 6-in., $49.40 rp 
ton; 8-in., $49.40 net ton, and for speciais 3% ‘ets. per | 
A private contract was let a few days later to Naylor . 
Norlin, plumbers, of Lewiston, to lay the wooden pip: 
ft. deep, trenching and backfilling, at 8% cts. per lin. ¢: 
ASPHALT PAVING.—Lincoln, Neb.—The Green Riy 
Asphalt Co. has been awarded the contract for aspha! 
paving in five districts at $1.50 a sq. yd. under a 10-ye, 
guarantee. The bids appeared in our issue of Aug. 28. 
LAYING WATER MAINS.—Lancaster, O.—Lutz Bros 
have been awarded the contract for laying 1-in, and 1%-in 
water pipe in two streets at 8 cts. a ft. 


PAVING, ETC.—Mansfield, O.—The following bids wer 
received by D. S. Koontz, Cy. Cik., Aug. 23, 1902, fo 
paving: Mulberry St., First to Sixth, the Barber Asphait 
Paving Co., Cleveland, $1.73 per sq. ‘yd. for 5-year guar 
antee, $2.08 for 10-year guarantee; Ayers Asphalt Co., Cin 
cinnati, $3.90; Herring & Son, brick block, from $1 to 
$1.08; Gandert Bros., $1.10 to $1.14 per sq. yd.; Pete: 
Straub, $1.33. Arch St. sewer, G. F. Dir, 64 cts. per 54 
yd.; $20, manholes. Washington Ave. sewer, L. C€ 
Foulks, 44% cts.; $25 for manholes. Brick culverts, 
Gandert Bros., $21 per lin. ft. Bowman St. improvement. 
Peter Straub, 20% cts. a cu. yd. Bowman St. paving. 
Herring & Son, $1.12 to $1.24%. Harker St., grading anid 
sidewalks, Geo. B. Herring & Son, flag walks, 16 cts.; 
grading, 25 cts. per cu. yd.; gutters, $1.02 per sq. yd. 

SEWERS.-—Norristown, Pa.—We are informed that th 
following contract was let Aug. 19, 1902, for sewers wo 
McCoy & Moore, of Bridgeport, Pa.; S. Cameron Corson, 
Borough Engr.: Green St., 533 ft. 8-in., 78 cts.; laterals, 
260 ft., 44 cts.; flush-tank, 500-gallons capacity, $120. 
Lafayette St., 1,175 ft. 8-in., 94 cts.; laterals, 1,070 ft., 
80 cts. Airy St., 1,030 ft. 8-in., 79 cts.; 1,130 ft., 54 cts. 
George St.. 494 ft. 8-in., 81 cts.; 350 ft., 41 cts. Cherry 
St., 1,462 ft. 8-in., 73 cts.; laterals, 833 ft., 54 cts. 
Marshall St., 1,215 ft. 10-in., 58 cts.; laterals, 45 cts. 
The borough furnishes the pipe and connections, except 
flush-tanks. R. J. Phipps; of this place, also submitted 
a bid. 


ENGINEERING MATERIAL PRICES 
TRACK MATERIAL: 


New York, tidewater—Steel splice bars, 1.65 cts.; spikes 
.0O cts.: track bolts, hexagon nuts, "2.65 to 2.70 cts. 

Chicago—Steel splice bars, 2.25 cts.; spikes, carload 
lots, 2.45 to 2.55 cts.; track bolts, hexagon nuts, 3.20 
cts. ; 3% x % sq. nuts, 3.05 cts. 

Pittsburg—-At mill, splice bars, 1.75 to 1.80 cts.; spikes, 
1.85 to 2 cts.; track bolts, sq. nuts, 2.65 to 2.70 cts. ; 
track bolts, hex. nuts, 2.75 to 2.85 cts. 

RAILS, STEEL— 

New York, f. 0. b.—New, $28 atest sections; old iron, 
$23 to $24; old steel, $20.7 0 to $21. 

Chicago—New, $28, standard ag light rails, 45 
Ibs., $82 to $45; old iron, $24.50 25 per gross ‘ton; 
old "steel, mixed lengths, "$18.50 9; old steel, long 
lengths, $23.50 to $04.50 

Pittsburg—At mill, standard section, new, 50 Ibs and 
cover, $28; old iron, f. 0. b., $24 to $25; old steel, 
$19.50 to $20. 

STRUCTURAL STEEL— 

New York—At tidewater, beams, 1.75 to 1.90 cts.; chan- 
nels, 15 ins. and 7 1.75 to 1.90 cts.; tees, 1.75 to 
1.95 cts.; angles, 3 to 6 ins., 1.75 to 1.90 cts. 

Chicago—At mill, beams, 15 ins. and under, 1.75 cts.; “¢ 
ins. and over, "1.85 cts; tees, under 3 ins., 1.85 cts. 
angles, 1.85 cts. 

PLATES AND SHEETS— 

Chicago—Universal mill plates, tidewater, 1.75 to 1.85 
cts.; tank, %-in. and heavier, 1.75 to 2.25 cts.; flange, 
1.85 to 2.85 cts.; firebox, 2 cts.; sheets, No, 27, black, 
3.25 cts., mill shipment. 

Pittsburg, "to. b.—Univereal mill plates, 1.60 cts.; tank, 
%-in. and heavier, 100 ins. wide, 1.60 cts.; flange 
and boiler steel, 1.70 cts.; locomotive firebox, 2.10 to 
3 cts.; sheets, black,, 27 gage, 2.90 cts.; black, 28 
gage, 3 cts 

MERCHANT 

Pittsburg, f. 0. b. mill——Tool, 6% to 8 cts. and up for 
pot yy 12 cts. and up for special des ; 
steel , 1.60 cts. in carload lots; tire steel, 2.15 to 
2.25 = 

GENERAL MATERIALS— 

Lead, pig, spot, New York, 4.12% cts.; St. Louis, soft 
Mo., 4 to 4.02% cts. 

Spelter, St. Louis, 5.25 cts. 

Copper, standard, spot to Sept., 10.70 to 11.15 cts. 

IRON— 


Pig Iron. 
New ae foundry, tidewater, No. 1, X, 
$23.25 to $24.75; No. 2, X, $22 to $22.75; No. 2. 


plain $21 to =. 75; Tenn. and Ala. » No. 1 foundry, 
to ; No 2 ,soundry, $21.25 to $22; No. 3 

foundry, $21 to 

Chicago—Local coke ‘oundry, No. 1, i” to $23; 
No. 2, $22 to 50; $2 1.50 to 

Pittsburg—No- 75; $21 to $22, 
f. o, b. cars Fittsburg: essemer, big lots, $21.75: 
Geay forge, $20.75. 


Pittsbu refined, on dock—1.95 to 2 by common, 
dock, "88 to 1.85 cts.; steel bars, at mill, 1.60 cts.; 
smaller lots, 1.70 to 1.75 cts. 

LUMBER— 
New York: 
Hemjeck 20 ft. and pe $17 to 
ng, Eastern spruce, o 40 ft., ranging 
to 40% 12-in. butts, 50 
bit pine, random cargoes, sail deliveries, $20.50 to 


THEY GROW— 


Possibly They Bring Results 


The Yew Advertisements on Pages XXIV-XXYV (“Wants”) and Pages XXVI-XXIX («For Sale”) May Interest You 
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